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INVITATION    FOR    BIDS 


The  Boston   Redevelopment  Authority  will   receive  sealed   bids  for  Exterior 
Architectural    Restoration  Work,    Kittredge  Square  Project,    until   12:00  noon, 
Boston  time,   on  October  5,    1984,    at  One  City  Hall   Square,   9th   Floor,    Room  910, 
Boston,   Massachusetts,   Attention:      Rehabilitation   Department,    at  which  time 
and   place  all   bids  will   be  publicly  opened  and   read  aloud. 

Proposed   forms  of  Contract  Documents,    and   Technical   Specifications  are  on 
file  at  the  office  of  the   Boston   Redevelopment  Authority,    Room  910,   9th  floor. 
One  City   Hall   Square,    Boston,   Massachusetts. 

Copies  of  the  Contract  Documents  may  be  obtained  at  said  offices,   at  no 
charge. 

Bids   shall   be  accompanied   by  a  bid  deposit  in  the  form  of  a   BID   BOND  or 
CASH,   or  a   CERTIFIED   CHECK,    or  a  TREASURER'S   CHECK   issued   by  a 
responsible  bank  or  trust  company,    payable  to  the   Boston   Redevelopment 
Authority.      A   Bid   Bond   shall   be:      (a)   in   a  form  satisfactory  to  the  Awarding 
Authority;    (b)  with  a   surety  company  qualified  to  do  business  in  the 
Commonwealth  and   satisfactory  to  the  Awarding  Authority;    and   (c)  conditioned 
upon  the  faithful   performance  by  the  principle  of  the  agreements  contained   in 
the  sub-bid  or  general   bid.      Bid  deposit  shall   be  in  the  amount  equal   to  at 
least  five  (5%)   percent  of  the  contract  price. 

A   Performance  Bond  and  also  as   Labor  and   Materials  or  Payment  Bond,   each 
of  a   surety  company  qualified  to  do  business   under  the   laws  of  the  Commonwealth 
and   satisfactory  to  the  Authority,    and  each   in  the  sum  of  100  percent  of  the 
contract  price  will   be   required  of  the  successful   bidder. 

Attention   is  called  to  the  Authority's   requirements   regarding  Workmen's 
Compensation,    and   non-discrimination. 

The  above  requirements  are  included   in  the  Bid  Specifications.      A   Pre-Bid 
Conference  to  discuss  them  will   be  held  with  the   Boston   Redevelopment 
Authority's  Acting   Director  of  Contract  Compliance,    George  Winston,   on 
Thursday,   September  27,    1984,    in   Room  957  at  10:00  A.M. 

The  Authority   reserves  the  right  to  reject  any  or  all   bids  or  to  waive  any 
informalities  in   bidding,    if  it  be  in  the  public  interest  to  do  so. 

Bids  may  be  held   by  the  Boston    Redevelopment  Authority  for  a  period   not  to 
exceed  thirty  (30)  days  from  the  date  of  the  opening  of  the  bids,   for  the 
purpose  of  reviewing   the  bids  and   investigating  the  qualifications  of  the 
bidders,    prior  to  awarding  the  contract 

BOSTON    REDEVELOPMENT   AUTHORITY 

BY:      KANE   SIMONIAN,    SECRETARY 
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INSTRUCTIQNS  TO   BIDDERS 

1.0  USE  OF  SEPARATE   BID  FORMS 

These  Contract  Documents   include  a  complete  set  of  bidding  and 
Contract  forms.     These   are  for  the  convenience  of  Bidders   and  are  not  to 
be  detached  from  the  Contract  Documents   or  filled  out,   or  executed. 
Separate  conies   of  Bid  forms   are   furnished   for  that  purpose. 

2.0  INTERPRETATIONS  OR  ADDENDA 

No  oral   interpretations  will   be  made  to  any  Bidder  as   to  the  mean- 
ing of  the  Contract  Documents  or  any  part  thereof.     Every  request  for  such  an 
interpretation  shall   be  made  in  writing  to  the  Boston  Redevelopment  Authority, 
hereinafter  called  the   "Authority".     Any  inquiry  received  seven  or  more  days 
prior  to  the  date  fixed  for  the  openings  of  Bids  will   be  given   consideration. 
Every  interpretation  made  to  a  Bidder  will   be  in  the  form  of  an  Addendum  to 
the  Contract  Documents  and  when  issued  will   be  on   file  in  the  Office  of  the 
Authority  at  least  five  days  before  Bids   are  opened.      In  addition,   all   Addenda 
will    be  mailed  to  each  person  holding  Contract  Documents,  but  it  shall   be 
the  Bidder's   responsibility  to  make  inquiry  as  to  the  Addenda  issued.     All 
such  Addenda  shall   become  part  of  the  Contract  Documents   and  all   Bidders  shall 
oe  bound  by  such  addenda,  whether  or  not  received  by  the  Bidders. 

3.0  INSPECTION  OF  SITE 

Each  Bidder  should  visit  the  sites   of  the  proposed  work  and  fully 
acquaint  himself  with  the  existing  conditions  there  relating  to  construction 
and  labor,   and  should  inform  hlmsjelf  as  to  the  facilities   involved,  the 
difficulties  and  the  restrictions   attending  the  performance  of  the  Contract. 
The  Bidder  shall   thoroughly  examine  and  familiarize  himself  with  the  Drawings, 
Technical   Specifications,   and  all   other  Contract  Documents.     The  Contractor 
by  the  execution  of  the  Contract  shall    in  no  wise  be  relieved  of  any  obligation 
under  it  due  to  his   failure  to  receive  or  examine  any  form  or  legal   instrument 
or  to  visit  the  site  and  acquaint  himself  with  the  conditions   there  existing 
and  the  Authority  will   be  justified  in   rejecting  any  claim  based  on  facts 
regarding  which  he  should  have  been  on  notice  as  a  result  thereof.     Questions 
regarding  access  to  the  site  or  the  contract  specifications  should  be  directed 
to  the  Boston  Redevelopment  Authority  Chief  of  Rehabilitation,   Mr.    Robert  McGilvray, 

4.0  ALTERNATIVE  BIDS 

Alternative  Bids  will   not  be  considered. 

5.0  BIDS 

5*.  1     All   Bids  must  be  submitted  on   forms   supplied  by  the  Authority 
and  shall   be  subject  to  all   requirements   of  the  Contract  Documents,   including 
the   Drawings,    and  these   INSTBJJCTION  TO   BIDDERS.     All    Bids  must   be   regular 
in  every   resoect  and  no  interlineations,   excisions   or  special    conditions 
shall    be  made   or   included  in   the   Bid   Form  by   the   Bidder. 
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5.2  Bid   Documents   including   the   Bid,    the   Bid   Guaranty,    the   Non-Collusion 
Affidavit  and   the  Statement  of  Bidder's  Qualifications   shall   be  enclosed   in 
envelopes   (outer  and   inner),    both  of  which   shall   be  sealed  and   clearly   labeled 
with  the  words  the  project  number,    name 

of  Bidder,   and  date  and  time  of  opening   so  as  to  guard  against  premature 
opening  of  any   Bid. 

5.3  The  Authority  may  consider  as   irregular  any   Bid  on   which  there  is 
an   alteration  of  or  departure  from  the   Bid    Form   hereto  attached   and   at  its 
option  may   reject  the  same. 

5.4  If  the  Contract  is  awarded,    it  will   be  awarded  by  the  Authority  to 
the   lowest  responsible  and   eligible  bidder.      The  Contract  will    require  the 
completion  of  work  according  to  the  Contract   Documents  and   Drawings  together 
with   all   addenda  thereto. 

6.0      BID   GUARANTY 

6.1  The   Bid   shall   be  accompanied   by   "CASH   or  a  CERTIFIED   CHECK" 
on  or  a   "TREASURER'S"   or   "CASHIER'S   CHECK"    issued   by  a   responsible 
bank  or  trust  company,    payable  to  the   Boston    Redevelopment  Authority.      The 
amount  of  such   cash  or  check  shall    be  at   least  five  percent  (5%)  of  the 

proposal   for  .      The  bid   guaranty   shall    insure  the  execution  of  the 

Contract  and   the  furnishing  of  the  Surety   Bonds  by  the  successful    Bidder, 
all   as   required   by  the  Contract  Documents. 

6.2  Revised   Bids  submitted   before  the  opening  of  Bids,    whether  for- 
warded  by  mail  or  telegram,    if  representing  an   increase  in  excess  of  two 
percent  (2%)  of  the  original   Bid,    must  have  the  Bid  guaranty  adjusted  accor- 
dingly;  otherwise  the  Bid  will   not  be  considered. 

6.3  Bid  deposits,   except  those  of  the  three   lowest  responsible  and 
eligible  bidders,    shall   be  returned  within  five  days,    Sundays  and   Holidays 
excluded,   after  the  opening  of  proposals. 

7.0      COLLUSIVE   AGREEMENTS 

7.1  Each    Bidder  submitting   to  the  Authority  a   Bid  for  any  portion  of 
the  work  contemplated   by  the  bidding   documents   shall   execute  an   affidavit 
substantially   in   the  form   herein   provided,    to  the  effect  that  he  has   not 
colluded   with   any  other  person,    firm  or  corporation   in    regard  to  any   Bid 
submitted.      Such   affidavit  shall   be  attached   to  the   Bid. 

7.2  Failure  on  the  part  of  any   Bidder  to  observe  this  provision   shall    be 
cause  for   rejection  of  his   Bid. 

7.3  Before  executing   any   subcontract,    the  successful    Bidder  shall 
submit  the  name  of  any   proposed   subcontractor  for  prior  approval   and  an 
affidavit  substantially   in   the  form   provided   in   Section   103,    SUBCONTRACTS 
UNDER    GENERAL   CONDITIONS,    Part    I. 


8.0     STATEMENT   OF    BIDDER'S   QUALIFICATIONS 

Each   Bidder  shall   submit  on  the  form  furnished  for  that  purpose  a  copy 
of  which   is   included   in   the  Contract  Documents,    a   statement  of  the   Bidder's 
Qualifications,    his  experience  record   in  constructing   the  type  of  improvements 

embraced   in  and   his  organization   and  equipment  available 

for  the  work  contemplated;    and   when   specifically   requested   by  the  Authority, 
a  detailed  financial   statement.      The  Authority  shall   have   right  to  take  such 
steps  as   it  deems   necessary  to  determine  the  ability  of  the   Bidder  to  perform 
his  obligations  under  the  Contract,    and  the   Bidder  shall   furnish  the  Authority 
all   such   information   and  data  for  this   purpose  as   it  may   request.      The   right 
is   reserved  to   reject  any   Bid   where  an   investigation  of  the  available  evidence 
or  information   does   not  satisfy  the  Authority  that  the   Bidder   is  qualified   to 
carry  out  properly  the  terms  of  the  Contract. 

9.0     CORRECTIONS 

Erasures  or  other  changes   in  the  Bid  must  be  explained  or  noted  over 
the  signature  of  the  Bidder. 

10.0     TIME    FOR    RECEIVING   BIDS 

10.0     Bids   received   prior  to  the  advertised   hour  of  opening  will   be 
securely   kept,    sealed.      The  officer  whose  duty   it  is  to  open   them  will   decide 
when  the  specified  time  has  arrived,    and   no   Bid   received  thereafter  will   be 
considered;   except  that  when   a   Bid  arrives  by  mail   after  the  time  fixed  for 
opening,    but  before  the  reading  of  other  bids  is  completed  and   it  is  shown  to 
the  satisfaction  of  the  Boston   Redevelopment  Authority  that  the  non-arrival  on 
time  was  due  solely  to  delay  in  the  mails  for  which  the  Bidder  was  not  respon- 
sible,   such   Bid   will   be   received   and   considered. 

10.2     Bidders  are  cautioned  that,    while  telegraphic  modifications  of  Bids 
may   be   received   as   provided   above,    such   modifications,    if  not  explicit  and   if 
in   any   sense  subject  to  misinterpretation,    shall   make  the   Bid   so  modified  or 
amended,    subject  to  rejection. 

11.0     OPENING   OF   BIDS 

At  the  time  and   place  fixed   for  opening  of  Bids,    the  Authority  will   cause 
to  be  opened   and   publicly   read   aloud   every   Bid    received  within   the  time  set 
for   receiving   Bids,    irrespective  of  any   irregularities  therein.      Bidders  and 
other  persons   properly   interested   may   be   present,    in   person  or  by   representa- 
tive. 

12.0     WITHDRAWAL   OF   BIDS 

Bids  may   be  withdrawn  on   written  or  telegraphic   request  dispatched   by 
the   Bidder   in   time  for  delivery   in   the   normal   course  of  business   prior  to  the 
time  fixed   for  opening;    provided,    that  written   confirmation  of  any  telegraphic 
withdrawal   over  the  signature  of  the  Bidder   is   placed   in  the  mail   and   post- 
marked  prior  to  the  time  set  for   Bid  opening.      The   Bid   guaranty  of  any 
Bidder  withdrawing   his   Bid   in   accordance  with   the  foregoing   conditions  will 
be   returned   promptly. 


13.0  AWARD   OF   CONTRACT:      REJECTION   OF   BIDS 

13.1  The  Contract  will   be  awarded  to  the  lowest  responsible  and  eligible 
Bidder  complying  with  the  conditions  of  the   Invitations  for  Bids, 
provided   such   Bidder  possesses  the  skill,   ability  and   integrity  necessary 
to  the  faithful   performance  of  the  work  and   it  is  to  the  interest  of  the 
Authority  to  accept  it  and   who  shall   certify  that  he  is  able  to  furnish 
labor  that  can  work  in   harmony  with   all  other  elements  of  labor  employed 
or  to  be  employed  on  the  work.      The  Authority,    however,    reserves  the 
right  to  reject  any  and   all   bids  and   waive  any  informality  in   bids 
received  whenever  such   rejection  or  waiver  is  in   its   interest. 

13.2  The  Authority  may   reject  all   bids,    which   in   its  opinion,    contains  any 
abnormally  high  or  abnormally   low  bids. 

13.3  The  Authority  reserves  the  right  to  consider  as  unqualified  to  perform 
the  Contract  any   Bidder  who  does  not  habitually  perform  with   his  own 
forces  the  major  portions  of  the  work  involved   in  construction  of  the 
improvements  embraced   in  this  Site  Preparation   Contract. 

13.4  The  ability  of  any  Bidder  to  obtain  a  performance  will   not  be  regarded 
as  the  sole  test  of  such   Bidder's  competency  or  responsibility. 

13.5  The  Authority  will   not  award  the  Contract  to  any  Contractor  who  is,   at 
the  time,    ineligible  under  the  provisions  of  any  applicable  regulations 
issued   by  the  Secretary  of  Labor,    United  States   Department  of  Labor,   or 
is   not  qualified   under  applicable  local  or  State  laws. 

14.0  EXECUTION   OF   AGREEMENT:      PERFORMANCE   AND   PAYMENT   BOND 

14.1  Subsequent  to  the  award  and  within  ten   (10)  days  after  the  prescribed 
forms  are  presented  for  signature,   the  successful   Bidder  shall   execute 
and  deliver  to  the  Authority  an   Agreement  in  the  form   included   in  the 
Contract  Documents   in   such   number  of  copies  as  the  Authority  may 
require. 

14.2  Having   satisfied  all   conditions  of  award  as  set  forth  elsewhere  in  these 
Documents,    the  successful   Bidder  shall,    within  the  period   specified   in 
the  Paragraph   14.1   above,   furnish  a   Performance  Bond  and  also  a   Labor 
and   Materials  or   Payment  Bond,    each   in  the  sum  of  one  hundred 
percent  (100%)  of  the  contract  price,    as  security  for  the  faithful 
performance  of  the  Contract,    and  for  the  payment  of  all   persons,   firms 
or  corporations  to  whom  the  Contractor  may  become  legally   indebted  for 
labor,   materials,    tools,    equipment,   or  services  of  any  nature,    including 
utility  and  transportation   services,   employed  or  used   by  him   in   per- 
forming the  work.      Such   Bonds  shall   be   in  the  same  form  as  that  included 
in  the  Contract  Documents  and   shall   bear  the  same  date  as,   or  a  date 
subsequent  to  the  date  of  the  Contract.      The  current  power  of  attorney 
for  the  person   who  signs  for  any  surety  company  shall   be  attached   to 
such   Bonds.      These   Bonds  shall   be  signed   by  a  guaranty  or  surety 
company   listed   in  the  latest  issue  of  the  U.S.    Treasury  Circular  570  and 
the  penal   sum  shall   be  within   the  maximum  specified  for  such  company  in 
said   Circular  570. 
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14.3  The  failure  of  the  successful   Bidder  to  execute  such   Agreement  and  to 
supply  the  required   bond  or  bonds  within   10  days  after  the  prescribed 
forms  are  presented   for  signature,   or  within   such  extended   period  as 
the  Authority  may  grant,    based   upon   reasons  determined   sufficient  by 
the  Authority,    shall   constitute  a  default,    and  the  Authority  may  either 
award  the  Contract  to  the  next  lowest  responsible  Bidder  or  readvertise 
for  Bids,    and  may  charge  against  the   Bidder  the  difference  between  the 
amount  of  the  Bid  and  the  amount  for  which   a  Contract  for  the  work  is 
subsequently  executed   irrespective  of  whether  the  amount  thus  due 
exceeds  the  amount  of  the  Bid   bond.      If  a  more  favorable  Bid   is   received 
by   readvertising  the  defaulting   Bidder  shall   have  no  claim  against  the 
Authority  for  a   refund. 

15.0  WAGES   AND   SALARIES 

15.1  Attention  of  Bidders   is  particularly  called  to  the  requirements  concerning 
the  payment  of  not  less  than  the  prevailing  wage  and   salary   rates   specified 
in  the  Contract  Documents  and  the  conditions  of  employment  with   respect 
to  certain   categories  and  classifications  of  employees.      See  GENERAL 
CONDITIONS,    PART    II. 

15.2  The   rates  of  pay  set  forth   under  GENERAL   CONDITIONS,    PART    II,    are 
the  minima  to  be  paid  during   the  life  of  the  Contract.      It  is  therefore 
the  responsibility  of  Bidders  to  inform  themselves  as  to  the  local   labor 
conditions   such   as  the  length  of  work  day  and  work  week,   overtime 
compensations,    health  and   welfare  contributions,    labor  supply  and  pros- 
pective changes  or  adjustment  of  rates. 

16.0    EQUAL    EMPLOYMENT   OPPORTUNITY 

Attention  of  Bidders   is  particularly  called  to  the  requirement  for  ensuring 
that  employees  and   applicants  for  employment  are  not  discriminated  against 
because  of  their  race,    color,    religion,    sex  or  national   origin. 

17.0    REQUIREMENTS    FOR    FOREIGN    CORPORATIONS 

The  Attention  of  all   Bidders   is  called  to  the  provisions  of  the  General    Laws, 
Chapter  30,    Section   39L,    as  amended   by   Chapter  3  of  the  Acts  of  1967,    which 
provides  that  awarding   authority  may   not  enter  into  a  contract  for  construction 
work  and   may  not  approve  as  a  sub-contractor  furnishing   labor  and  materials 
for  a  part  of  any  such   work  a  foreign  corporation   which   has  not  filed  within 
the  awarding   authority  a  certificate  of  the  State  Secretary  of  the  Commonwealth 
of  Massachusetts   stating  that  such  corporation   has  complied  with  Section  3 
and  5  of  Chapter  131   and  the  date  of  such  compliance.      The  term   "foreign 
corporation"   means  a  corporation   not  incorporated   under  the  laws  of  the 
Commonwealth  of  Massachusetts. 
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BID    FOR    CONTRACT    FOR    EXTERIOR   ARCHITECTURAL    RESTORATION   WORK 

EDWARD    EVERETT    HALE   HOUSE 
12   MORLEY   STREET 

KITTREDGE   SQUARE    URBAN    RENEWAL   AREA 
PROJECT   NO.    MASS.    R-167 

GENERAL   CONTRACTOR 

TO   THE    BOSTON    REDEVELOPMENT   AUTHORITY 


1.0     The  undersigned   having  familiarize  

with  the  existing   conditions  on  the  Project  Area  affecting  the  cost  of  the 
work  and   with  the  Contract  Documents   (which   include   Invitation  for 
Bids,    Instruction  to  Bidders,   the  form  of  Bid,   the  form  of  the  Bid 
Bond,   form  of  Contract  (or  Agreement),   form  of  Non-Collusion   Affidavit, 
Addenda   (if  any).    General   Conditions,    Part   I   &   II,   Special   Conditions, 
Technical   Specifications,    and  form  of  Surety   Bond  or  Bonds  on  file  in 
the  office  of  the  Boston   Redevelopment  Authority,    hereby  proposes  to 
furnish  all   supervision;   technical   personnel,    labor,   materials,    machinery, 
tools,    appurtenances,    equipment  and   services,    including   utility  and 
transportation   service  required  to  construct  and  complete  this  Contract 
for   Exterior  Architectural   Restoration  Work,    12  Morley  Street,   all   in 
accordance  with   above-listed  documents,    and   including  all   addenda 

thereto  numbered  and  

dated  . 

2.0     The  undersigned  agrees  that  he  will,   within  ten   (10)  days  after  presen- 
tation thereof  by  the  Authority,    execute  the  Contract  and  furnish  a 
Performance   Bond   and  also  a   Labor  and  Materials  or  Payment  Bond,   each 
of  a  surety  company   listed   in  the   latest  issue  of  the  U.S.    Treasury 
Circular  570;    and   the  penal   sum  shall   be  within  the  maximum  specified 
for  each   such  company   in   said   Circular  570,    each   in  the  sum  of  one 
hundred   percent  (100%)  of  the  contract  price.      The  premiums  for  which 
are  to  be  paid   by  the  Contractor  and  are  included   in  the  Contract  price. 

3.0     The  proposed   Contract  sum  is 


Dollars   ($ ).      The  Contractor  shall 

make  his  own   estimate  of  quantities  and   scope  of  work   required.      The 
Contractor  shall   submit  a  cost  breakdown  as   specified   in   Section   107.2. 

4.0     Attached   hereto  is  an   affidavit  in   proof  that  the  undersigned   has  not 

colluded  with  any  person   in   respect  to  this   Bid  or  any  other  Bid  or  the 
submitting  of  Bids  for  the  contract  for  which  this   Bid   is  submitted. 
Also  attached   is  a  Statement  of  Bidder's  Qualifications. 

6.0      In   submitting  this   Bid,    the   Bidder  understands  that  the  right  is  reserved 
by  the  Authority  to  reject  any  and  all   Bids. 
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7.0     The  undersigned   hereby  certifies  that  he  is  able  to  furnish   labor  that 
can   work  in   harmony  with  all  other  elements  of  labor  employed  or  to  be 
employed  on  the  work. 

Date  19  


(Name  of  Bidder) 
Official   Address  By 


Title 


Note:  If  the   Bidder  is  a  corporation,    indicate  State  of  incorporation   under 

signature,    and  affix  corporate  seal;    if  a  partnership,   give  full 
names  and   residential   addresses  of  all   partners  and   if  an   individual, 
give  residential   address   if  different  from  business  address. 
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CERTIFICATION   OF   NONSEGREGATED    FACILITIES 

The  Bidder  certifies  that  he  does  not  maintain  or  provide  for  his  employees 
any  segregated  facilities  at  any  of  his  establishments,   and  that  he  does  not 
permit  his  employees  to  perform  their  services  at  any   location,    under  his 
control,    where  segregated   facilities  are  maintained.      The  bidder  certifies 
further  that  he  will   not  maintain  or  provide  for  his  employees  any  segregated 
facilities  at  any  of  his  establishments,   and  that  he  will   not  permit  his 
employees  to  perform  their  services  at  any   location   under  his   control   where 
segregated  fadlities  are  maintained.      The  bidder  agrees  that  a  breach  of  this 
certification  will   be  a  violation  of  the   Equal   Opportunity  clause  in  any  con- 
tract  resulting  from  acceptance  of  this   bid.      As   used   in   this  certification,    the 
term   "segregated   facilities"   means  any  waiting    rooms,    work  areas,    restrooms 
and   washrooms,    restaurants  and  other  eating   areas,    timeclocks,    locker  rooms 
and  other  storage  or  dressing   areas,    parking   lots,    drinking  fountains,    recrea- 
tion or  entertainment  areas,    transportation,    and   housing  facilities   provided 
for  employees  which   are  segregated   by  explicit  directive  or  are   in  fact  segre- 
gated on  the  basis  of  race,    color,    religion,    or  national  origin,    because  of 
habit,    local   custom,    or  otherwise.      The  bidder  agrees  that  (except  where  he 
has  obtained   identical   certification   from   proposed   subcontractors  for  specific 
time  periods)   he  will  obtain   identical   certifications  from   proposed   subcontrac- 
tors  prior  to  the  award  of  subcontracts  exceeding   $10,000  which   are  not 
exempt  from  the  provisions  of  the   Equal   Opportunity  clause,    and  that  he  will 
retain   such  certifications   in  his  files. 

Note:      The  penalty  for  making   false  statements   in  offers   is   prescribed    in 
18   U.S.C.    Section   1001. 


Date  ,    19 


(Name  of  Bidder) 
Official   Address   (including   ZIP  code):      By 

(Title) 
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NON-COLLUSION   AFFIDAVIT   OF   PRIME   BIDDER 


State  of ) 

)ss, 
County  of ) 


,    being  first  duly 


sworn  deposes  and   says  that: 

1.0     He  is   (owner,    partner,   officer,    representative,   or  agent)  of 

,   the  Bidder  that  has 

submitted  the  attached   Bid: 

2.0     He  is  fully  informed   respecting  the  preparation  and  contents  of  the 
attached   Bid  and  of  all   pertinent  circumstances   respecting   such   Bid; 

3.0     Such   Bid   is  genuine  and   is  not  a  collusive  or  sham   Bid; 

4.0     Neither  the  said   Bidder  nor  any  of  the  officers,    partners,   owners, 
agents,    representatives,   employees  or  parties  in   interest,    including  this 
affiant,    has   in   any  way  colluded,    conspired,    connived  or  agreed,    directly  or 
indirectly  with   any  other   Bidder,    firm  or  person   to  submit  a  collusive  or  sham 
Bid   in  connection   with  the  Contract  for  which  the  attached   Bid   has  been 
submitted  or  to  refrain  from  bidding   in  connection  with   such   Contract,   or  has 
in  any  manner,   directly  or  indirectly  sought  by  agreement  of  collusion  or 
communication  or  conference  with  any  other   Bidder,   firm  or  person  to  fix  the 
price  or  prices   in   the  attached    Bid  or  of  any  other   Bidder,    or  to  fix   any 
overhead,    profit  or  cost  element  of  the   Bid   price  or  the   Bid   price  of  any 
other  Bidder  or  to  secure  through  any  collusion   conspiracy,   connivance  or 
unlawful   agreement  any  advantage  against  the   Boston   Redevelopment  Authority 
or  any  person   interested   in  the  proposed   Contract;    and 

5.0     The  price  or  prices  quoted   in   the  attached   Bid  are  fair  and   proper 
and  are  not  tainted   by  any  collusion,    conspiracy,    connivance  or  unlawful 
agreement  on  the  part  of  the   Bidder  or  any  of  its  agents,    representatives, 
owners,    employees,   or  parties  in   interest,    including  this  affiant. 

(Signed) 


Title 
Subscribed   and   sworn   to  before  me 
this  day  of  ,    19 


Title 
My  commission   expires: 
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NON-COLLUSION    AFFIDAVIT   OF   SUBCONTRACTOR 


State  of ) 

)ss. 
County  of ) 


,    being   first  duly 


sworn  deposes. and   says  that: 

(1)  He  is   (owner,    partner,   officer,    representative,   or  agent)  of 

,    herein    referred   to  as 

the  "Subcontractor"; 

(2)  He  is  fully   informed   respecting  the  preparation  and  contents  of  the 
Subcontractor's   Proposal   submitted   by  the  Subcontractor  to  


,   the  Contractor  for  certain  work  in  connection 


with  the  Contract  pertaining  to  the 

Project  in  


(City  or  County  and   State) 

(3)  Such   Subcontractor's   Proposal   is  genuine  and   is  not  a  collusive  or 
sham   Proposal: 

(4)  Neither  the  Subcontractor  nor  any  of  its  officers,    partners, 
owners,    agents,    representatives,    employees  or  parties   in   interest,    including 
this  affiant,    has   in   any  way  colluded,    conspired,    connived  or  agreed,    directly 
or   indirectly,    with   any  other   Bidder,    firm  or   person   to  submit  a  collusive  or 
sham   Proposal    in   connection   with   such   Contract,    or  to   refrain   from   submitting 
a   proposal    in   connection   with   such   Contract,    or  has   in   any  manner,    directly 
or   indirectly,    sought  by   unlawful   agreement  or  connivance  with   any  other 
Bidder,    firm  or  person   to  fix   the  price  or   prices   in   said   subcontractor's 
Proposal,   or  to  fix   any  overhead,    profit  or  cost  element  of  the   price  or  prices 
in   said   Subcontractor's    Proposal,    or  to  secure  through   any  collusion   conspiracy, 
connivance  or  unlawful   agreement  any  advantage  against  the  Authority  or  any 
person   interested   in   the   proposed   Contract;    and 
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(5)     The  price  or  prices  quoted   in  the  Subcontractor's   Proposal   are  fair 
and   proper  and  are  not  tainted   by  any  collusion,   conspiracy,   connivance  or 
unlawful   agreement  on  the  part  of  the   Bidder  or  any  of  its  agents,    representa- 
tives,  owners,   employees,   or  parties  in   interest,    including  this  affiant. 

(Signed  )_ 


Title 
Subscribed  and   sworn  to  before  me 

this  day  of  ,    19 


My  commission  expires: 
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STATEMENT   OF   BJDDERS   QUALIFICATIONS 


All  questions  must  be  answered  and  the  data  given  must  be  clear  and 
comprehensive.     This   statement  must  be  notarized.      If  necessary,   questions 
may  be  answered  on  separate  attached  sheets.     The  Bidder  may  submit  any 
additional   information  he  desires. 

1.0       Name  of  Bidder. 

2.0       Permanent  main  office  address. 

2. a     Treasury  Number  (Employer's   Identification  Number). 

3.0      When  organized. 

4.0       If  a  corporation,  where  incorporated. 

5.0      How  many  years  have  you  been  engaged  in  the  contracting  business 
under  your  present  firm  or  trade  name? 

5. a     Names  and  home  addresses  of  the  principal   officers  and  their 
Social  Security  Numbers. 

6.0       Contracts  on  hand:    (Schedule  these,   showing   gross   amount  of  each 
contract  and  the  approximate  anticipated  dates  of  completion. 
Underline  those  which  are  similar  in  magnitude,  type  of  work  aad 
complexity  covered  by  this  project).      (Name  and  address  of  client 
and  name  of  person  supervising  for  client). 

7.0       General   character  of  work  performed  by  your  company. 

8.0       Have  you  ever  failed  to  complete  any  work  awarded  to  you?   If  so, 
where  and  why? 

9.0       Have  you  ever  defaulted  on  a  contract?     If  so,  where  and  why? 

10.0     List  the  more  important  contracts   recently  completed  by  you,   stating 
approximate  cost  for  each,   and  the  month  and  year  completed. 
Underline  those  which  involve  magnitude,   type  of  work  and  complexity 
similar  to  this  project. 

11.0     List  your  major  equipment  available  for  this   contract. 

12.0'    Experience  in  construction  work  similar  in   importance,   in   the   type 
of  work  and  complexity  covered  by  this  project. 
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13.0         Background  and  experience  of  the  principal  members  of  your  organizatior 
including  the  officers.  > 

14.0         Credit  available:     % 


15.0        Give  bank  reference.      (Include  Address) 

16.0        Will  you,  upon  request,   fill   out  a  detailed  financial   statement  and 
furnish  any  other  information   that  may  be  required  by  the  Boston 
Redevelopment  Authority? 

17.0         The  Undersigned  hereby  authorizes   and  requests  any  person,   firm  or 
corporation  to  furnish  any  information   requested  by  the  Boston 
Redevelopment  Authority  in  verification  of  the  recitals   comprising 
this  Statement  of  the  Bidder's  Qualifications. 

Dated  at this day  of 

.   19 . 


(Name  of  Bidder) 


By. 


state  of ) 

County  of ) 


Title 


says  the  he  is of 


_being  duly  sworn,  deposes  and 


(Name  of  Organization) 


and  that  the  answers  to  the  foregoing  questions  and  all  statements  therein 
contained  are  true  and  correct.  Subscribed  and  sworn  to  before  me  this 

day  of ; ,  19 . 


Notary  Public 
My  corrmission  expires:  
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AGREEMENT  FOR  CONTRACT  FOR  ARCHITECTURAL  RESTORATION  WORK 
EDWARD  EVERETT  HALE  HOUSE 
12  MORLEY  STREET 
KITTREDGE  SQUARE  URBAN  RENEWAL  AREA 


THIS  AGREEMENT  made  this 


ing  under  the  laws  of  the 


State  of  

an  individual 


_day  of by   and  between 

a  corporation  oraanized  and  exist- 

a  partnership  consisting  of 


tradina  as 


hereinafter  called  "Contractor"  and  the  Boston  Redevelopment  Authority,  herein- 
after called  "Authority". 

WITNESSETH,  that  the  Contractor  and  the  Authority  for  the  consideration 
stated  herein  mutually  agree  as  follows: 

ARTICLE  1.0  Statement  of  Work.  The  Contractor  shall  furnish  all  superv- 
ision, technical  personnel,  labor,  materials,  tools,  equioment  and  services, 
including  utility  and  transportation  services,  and  perform  and  complete  all  work 
required  for  the  construction  of  the  improvements  embraced  in  the  Contract  for 
Exterior  Architectural  Restoration  Work,  12  Morley  Street,  Kittredge  Square  Project, 
in  an  efficient  and  workmanlike  manner,  to  the  deqree  of  completeness  required, 

in  accordance  with  the  Specifications  in  the  s_^ ^all  in 

strict  accordance  with  the  Contract  Documents  for  the  Contract  for  Exterior 

Architectural  Restoration  Work,  including  all  addenda  thereto  numbered 

and       dated         and 


ARTICLE  2.0  The  Contract  Price.  The  Boston  Redevelopment  Authority  will  pay 
the  Contractor  for  Performance  of  the  Contract  in  current  funds,  subject  to  additions 
and  deductions  as  provided  in  the  Section  -  CHANGES  IN  THE  WORK  under  GENERAL 

CONDITIONS,  PART  1,  THE  SUM  OF  • dollars. 

($ )  


ARTICLE  3.0     Contract  Documents, 
of  the  following  component  parts: 

3.1  This  Agreement 

3.2  Addenda 

3.3  Invitation   for  Bids 

3.4  Instructions  to  Bidders 

3.5  Signed  copy  of  Bid 


The  executed  Contract  Documents  shall  consis- 


3.6  General  Conditions,  Part  I  &  II 

3.7  Special  .Conditions 

3.8  Technical  Specifications 


THIS  AGREEMENT,  together  with  other  documents  enumerated  in  this  Article  3.0, 
which  said  other  documents  are  as  fully  a  part  of  the  Contract  as  if  hereto  attached 
or  herein  repeated,  form  the  Contract  between  the  parties  hereto.  In  the  event 
that  any  provision  in  any  component  part  of  this  Contract  conflicts  with  any  provisicr 
of  any  other  component  part,  the  provision  of  the  component  part  first  enumerated 
in  this  Article  3.0  shall  govern,  except  as  otherwise  specifically  stated. 
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IN  WITNESS  WHEREOF,    the  parties   hereto  have  caused  this 
Agreement  to  be  executed   in    THREE      original   copies  on   the  day  and   year 
first  aoove  written. 


.ttest: 


(.Contractor  J 


By. 


Title 


(Street; 


Aooroved  as  to  form: 


(City) 
BOSTON    REDEVELOPMENT  AUTHORITY 


General   Counsel 


(Print  or  type  the  names   under 
neath   all   Signatures) 


By. 


Tltlt 
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Certification 


I,   ,   certify  that   I   am  the 

of  the  corporation   named  as 


Contractor  herein;    that  who  signed   this 

Agreement  on  behalf  of  the  Contractor,    was  then  of  Said 

corporation;   that  said   Agreement  was  duly  signed  for  an   in   behalf  of  said 
corporation   by  authority  of  its  governing   body,    and   is  within  the  scope  of  its 
corporate  powers. 


Corporate 
Seal 
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BOSTON    REDEVELOPMENT   AUTHORITY 


PERFORMANCE    BOND 


KNOW   ALL   MEN    BY   THESE   PRESENTS: 
That,    


An   individual,    a  partnership,    a  corporation  organized   under  the  laws  of  the 

of 


having  a  usual   place  of  business  at 
as   Principal,    and  


a  corporation  organized   under  the  laws  of  the 


of  which  company  is  authorized  to  transact 

the  business  of  suretyship  in  the  Commonwealth  of  Massachusetts  and  has  a 
usual  place  of  business  in  Boston,  Massachusetts  as  Surety,  are  hoiden  and 
stand  firmly  bound  and  obligated   unto  the  Boston   Redevelopment  Authority, 


as  Obligee,    in  the  sum  of 


dollars   ($ ),    lawful   money  of  the 


United   States  of  America,   for  payment  of  which,    well   and  truly  to  be  made, 
we  hereby,   jointly  and   severally,    bind  ourselves  and  each  of  us  our  heirs, 
executors,   administrators,    successors  and  assigns  by  these  presents. 

WHEREAS,   the  said   Principal   has  by  means  of  a  written   proposal, 

accepted   by  the   Boston    Redevelopment  Authority  on  the  day  of 

19 ,    entered   into  a  contract  with  the  said   Obligee,   a  copy  of 

which  agreement  is  attached   hereto  and   by   reference  made  apart  hereof; 

NOW,    THEREFORE,    THE   CONDITION   of  this  obligation   is   such  that  if 
the  said   Principal   shall   well   and  truly   keep  and   perform  all   the  agreements, 
terms  and   conditions  of  said  contract  on   his  part  to  be   kept  and   performed  or 
furnished,   this  obligation   shall   be  void;   otherwise,    it  shall   remain   in  full 
force  and  effect. 

And  the  said   Surety,   for  value  received,    hereby  stipulates  and  agrees 
that  no  extension  of  time,   or  change  in,   alteration  of,   or  addition  to  the 
terms  of  the  contract  or  the  specifications  accompanying  the  same  shall   in  any 
way  affect  its  obligations  on  this  bond,      and   it  does   hereby  waive  notice  of 
any  such  extension  of  time,   alteration  of,   or  addition  to  the  terms  of  the 
contract  or  to  the  specifications. 
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IN  WITNESS  WHEREOF,    we  have  hereunto  set  our  hands  and   seals  to 
this  bond  this  day  of  19 


WITNESS: 


(SEAL) 


WITNESS: 


(SEAL) 


Name  of  Surety 
(SEAL) 
Power  of  Attorney  for  person   signing  for  the  Surety  Company  must  be  attached 
CERTIFICATE   AS   TO   CORPORATE    PRINCIPAL 
(PERFORMANCE   BOND) 

I,   ,   certify  that   I   am  the 

of  the  corporation   named  as 


Principal   in  the  within   Bond;    that 


who  signed  the  said   Bond  on   behalf  of  the  Principal   was  then 


of  said  corporation;    that   I    know  his  signature  and   his   signature 


is  genuine;   and  that  said   Bond  was  duly  signed,    sealed  and  attested   for  and 
in   behalf  of  said  corporation   by  authority  of  its  governing   body. 


CORPORATE 

SEAL 

,    19 
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BOSTON    REDEVELOPMENT   AUTHORITY 


LABOR   AND   MATERIALS   BOND 


KNOW   ALL   MEN    BY   THESE   PRESENTS: 
That 


an   individual,    a  partnership,    a  corporation  organized   under  the   laws  of  the 

of 


having  a  usual   place  of  business  at 
as   Principal,    and  


corporation  organized   under  the  laws  of  the 


of which  company  is  authorized  to  transact  the 

business  of  suretyship   in  the  Commonwealth  of  Massachusetts  and   has  a  usual 
place  of  business   in   Boston,   Massachusetts,    as  Surety,    are  holden  and   stand 
firmly  bond  and  obligated   unto  the  Boston   Redevelopment  Authority  as  Obligee, 

in  the  sum  of Dollars 

($ )   lawful   money  of  the  United  States  of  America,   for  payment 

of  which,   well   and  truly  to  be  made,    we  hereby,   jointly  and   severally,    bind 
ourselves  and  each  of  us  our  heirs,   executors,   administrators,    successors  and 
assigns  by  these  presents. 

WHEREAS,    the  said   Principal   has  by  means  of  a  written   proposal, 

accepted   by  the  Boston   Redevelopment  Authority  on  the  day  of 

,    19 ,    entered   into  a  contract  with  the  said  Obligee,    a  copy 

of  which  agreement  is  attached   hereto  and   by   reference  made  a  part  hereof: 

NOW,    THEREFORE,    THE   CONDITION   of  this  obligation   is   such   that  if 
the  said   Principal   shall   well   and  truly  pay  for  all   labor  and  materials  used  or 
employed   in   such   work,    and   for  all   appliance  and  equipment  employed   in   such 
work,   this  obligation   shall   be  void;   otherwise,    it  shall   remain   in  full  force 
and  effect. 
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And   the  said   surety,    for  value   received   hereby  stipulates  and   agrees 
that  no  extension  of  time,   or  change  in,    alteration  of,   or  addition   to  the 
terms  of  the  contract  or  the  specifications  accompanying  the  same  shall   in  any 
way  affect  its  obligations  on  this  bond  and   it  does   hereby  waive  notice  of  any 
such   extension  of  time,    alteration  of  or  addition  to  the  terms  of  the  Contract 
or  to  the  specifications. 

IN   WITNESS  WHEREOF,    we  have  hereunto  set  our  hands  and   seals  to 
this   bond  this  day  of  19 . 

WITNESS: 


(SEAL) 


Name  of  Principal 


By. 


WITNESS: 


(SEAL) 


Name  of  Surety 


By. 


(SEAL) 
Power  of  Attorney  for  person   signing  for  the  Surety  Company  must  be  attached. 


■27- 


CERTIFICATE  AS  TO  CORPORATE  PRINCIPAL 
(LABOR  AND  MATERIALS  BOND) 

I, certify  that  I  am  the 

of  the  corporation  named  as  principal  in 


the  within  Bond;  that who  signed  the  said 

Bond  on  behalf  of  the  Principal  was  then : of  said 

corporation;  that  I  know  his  signature  and  his  signature  hereto  is  genuine;  and 
that  said  Bond  was  duly  signed,  sealed,  and  attested  for  an  in  behalf  of  said 
corporation  by  authority  of  its  governing  body. 


CORPORAT 
SEAL 


1984_ 
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GENERAL    SPECIFICATIONS 


GENERAL    CONDITIONS 


Part   1 


101.0  DEFINITIONS 

Wherever,  used    in   any  of  the   Contract   Documents,    the  following   meanings 
shall    be  given   to  the  terms   herein   defined: 

101.0  The  term   "Contract"   means   the  Contract  executed   by   the   Boston 

Redevelopment  Authority  and   the  Contractor,    of  which   these   GENERAL   CONDITIONS 
PART    1    AND    11    form   a   part.      The   documents   which   comprise   the  Contract   are 
set  forth    in   the  Agreement. 

101.2  a)      The  term   "Authority"    means   the   Boston    Redevelopment  Authority 
which    is  authorized   to   undertake  this   Contract. 

b)      The  term    "Property   Owner"   means   the  owner  of  the   property 
where  the  contract  work  will    be   performed. 

101.3  The  term   "Contractor"   means   the   person,    firm  or  corporation   entering 
into  the   Contract  with   the  Authority  to  construct  and    install   the   improvements 
embraced    in   this   Contract  for  exterior  architectural    restoration   work, 

12  Morley  Street,    Roxbury,    Massachusetts. 

101.4  The  term   "Project  Area"   means   the  site  of  the   Urban    Redevelopment 
Project  within   which   are  the   specified    Contract   Limits  of  the   improvements 
contemplated   to   be  constructed    in   whole  or   in   part  under  this   Contract. 

101.5  The  term   "Engineer"   means   the   inspector,    technician,    or  engineer 
in   charge,    employed   by   said   Authority  for  the  purpose  of   inspecting   and 
recommending   to  the  Authority   rejection  or  acceptance  of  the  work  embraced 
in   this   Contract  for   restoration   work,    the  said   engineer  acting   directly  or 
indirectly   through   any    Inspector   having   general   charge  of  the  work  or  through 
any  assistant  having    immediate  charge  of  a   portion   thereof   limited   by   the 
particular  duties   intrusted   to   him. 

101.6  The  term   "Local    Government"   means   the  City  of  Boston,    Massachusetts, 
within   which   the   Project  Area   is   situated. 

101.7  The  term   "Contract   Documents"   means   and   shall    include  the  following: 
Executed   Agreement,    Addenda    (if  any).    Invitation   for   Bids,    instructions   to 
Bidders,    Signed    Copy  of   Bid,    General    Conditions,    Parts   1    and    11,    Special 
Conditions,    and    Technical   Specifications. 

101.8  The  term   "Drawing"    mean   the  drawings   enumerated    in   the  SCHEDULE 
OF    DRAWINGS.       THERE    ARE    NO    DRAWINGS    IN    THIS    CONTRACT    FOR    EXTERIOR 
ARCHITECTURAL    RESTORATION    WORK. 
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101.9  The  term   "Technical   Specifications"   means   that   part  of  the   Contract 

Documents   which   describes,    outlines   and   stipulates:      the  quality  of  the  mater- 
ials  to   be  furnished;    the  quality  of  workmanship    required;    and   the  methods   to 
be   used    in   carrying   out  the  construction   work  to   be   performed   under  this 
Contract. 
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101.0  The  term  "Addendum"  or  "Addenda"  means  any  change,  revisions 
or  clarifications  of  the  Contract  Documents  which  have  been  duly  issued  by 
the  Authority  to  prospective   Bidders   prior  to  time  of  receiving   Bids. 

101.11  The  words  "approval  of  the  Authority"  or  "approved  by  the  Authority", 
shall  mean  an  approval  by  vote  of  the  Authority,  or  by  an  authorized  representative 
of  the  Authority. 

101.12  The  words   "directed",    "required",   "   oemiitted",   "Ordered",      , 
"designated",   "prescribed",   or  words  of  like  import,  shall  mean   the  direction, 
requirements,   permission,  order,   designation,   prescription  etc.,   of  the 
Authority's   authorized  representative  and  similarly  the  words   "approved", 
"acceptable",   "satisfactory",  or  words  of  like  import,   shall  mean  approved  by, 
or  acceptable  or  satisfactory  to  the  Authority's   authorized  representative, 
subject  in  each  case  to  the  final   determination  of  the  Authority,   unless 
otherwise  expressly  stated. 

102.0    SUPERINTENDENCY  BY  CONTRACTOR 

102.1  Except  where  the  Contractor  is  an  individual   and  gives  his 
personal   superintendence  to  the  work,  the  Contractor  shall    have  a  competent 
superintendent,   satisfactory  to  the  Authority,  at  the  work  at  all    times 
during  working  hours  with  full   authority  to  act  for  him.     The  Contractor 
shall   also  provide  an  adequate  staff  for  the  proper  coordination  and 
expediting  of  his  work. 

102.2  The  Contractor  shall    lay  out  his  own  work  and  he  shall   be 
responsible  for  all  work  executed  by  him  under  the  Contract.     He  shall 
verify  all    figures  and  elevations   before  procedding  with  the  work  and  will   be 
held  responsible  for  any  error  resulting  from  his  failure  to  do  so. 

103.0         SUBCONTRACTS 

103.1  The  Contractor  shall   not  execute  an  agreement  with  any  sub- 

contractor or  permit  any  subcontractor  to  perform  any  work   included  in  this 
contract  until   he  has  submitted  a  non-collusive  affidavit  from  the  subcontractor 
in  substantially  the  form  shown  on   the  following  page  and  has   received  written 
approval   of  such  subcontractor  from  the  Authority. 
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los. 2     No  proposed  subcontractor  snail   be  disacproved  by  ths  Authority 
axcspt  for  C2'j3e. 

103. J     The  Contractor  shall   be  fully  responsible  to  the  Authority  for 
the  acts  and  omissions  of  his  subcontractors,  and  of  persons  either  cirectly 
or  indirectly  a^ioloyed  by  them,   as  he  is  for  the  acts  and  omissions  of  per- 
sons directly  employed  by  him. 

103.4  The  Contractor  shall   causa  appropriate  provisions   to  be  inserted 
in  all   subcontracts   relative  to  the  work  to  reouire  compliance  by  each  sub- 
contractor with  the  applicable  provisions  of  the  Contract  for  Improvements 
embraced  in  the  Site  Preparation. 

103.5  Nothing  contained  in  the  Contract  shall   create  any  contractural 
relation  between  any  subcontractor  and  the  Authority. 

104.0     OTHER  CONTRACTS 

The  Authority  may  award,  or  may  have  awarded,  other  Contracts  for 
additional -work,  and  the  Contractor  shall   cooperate  fully  with  such  other 
Contractors,  by  scheduling  his  own  work  with  that  to  be  performed  under 
other  Contracts  as  may  be  directed  by  the  Authority.     The  Contractor  shall 
not  commit  or  permit  any  act  that  will    interfere  with  the  performance  of 
work  by  any  other  Contractor  as  scheduled. 

105.0     FITTING  AND  COORDINATION  OF  TKt  WORK 

The  Contractor  shall   be  resoonsible  for  the  prooer  fitting  of  all  work 
and  for  the  coordination  of  the  operations  of  all   trades,  subcontractors  or 
material  men  engaged  upon  this  Contract.     He  shall   be  prepared  to  guarantee 
to  each  of  his  subcontractors  the  locations  and  measurements  which  they  may 
reouire  for  the  fitting  of  their  work  to  all   surrounding  worx. 

106.0     f^TUAL  RESPONSIBILITY  OF  CONTRACTORS 
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any  claim  acainst  tne  Aut-nop1*y  on  account  cf  any  damage  aliened  tc  nave 
been  so  sustained,  the  Author-; ty  will  notify  this  Contractor,  wno  snail 
defend  at  his  own  exoense  any  suit  :asad  ucan  such  claim,  and,  if  any 
judcement  of  claims  against  the  Authority  snail  be  allowed,  the  Contractor 
shall  pay  br   safisfy  such  judgement  or  claim  and  oay  all  costs  anc. 
axoenses  in  connection  therewitn. 

107. 0  PROGRESS  SCH£DUL£ 

107.1  The  Contractor  snail   sucmlt  for  approval    immediataly  aftar 
execution  of  the  Agree.'nsnt,   a  carefully  areoared  Progress   Schedule, 
showing  the  procosad  datas  of  starting  and  cornoietinc  sacn  of  t.-:e  various 
sections  of  the  work,   the  antlcloatad  monthly  payments   to  become  due  the 
Contractor,   and  the  accuinulatad  percant  of  progress  eacn  month. 

107.2  Cost  Breakdown:     The  Contractor  shall    submit  to  the  Authority 
a  breakdown  of  his  astlmatad  cost  of  all  work,   so  arranged  and  itamlza^: 
as   to  meet  the  aooroval   of  the  Authoriry.     This  breakdown  shall    be 
submitted  promptly  aftar  execution  of  tne  agreement  and.  before  any 
payment  is  made  to  the  Contractor  for  work  performed  under  the  Contract. 
Aftar  aooroval   by  the  Authoriry,   the  prices  established  in  the  breakdown 
shall    be  used  in  estimating  the  amount  of  partial    payments   to  be  mace  to 
the  Contractor. 

107.3  Tha  values  amoloyed  in  making  uo   the  Breakdown  are  for  the 
puroQsa  of  making  partial    payments  and  shall   not  be  taken  as  a  basis  for 
additions  to  or  deductions  from  the  Contract  Price. 

108.0     PAYJ-ENTS  TO  CONTRACTOR 


108.1  Partial    Payments 


108.1.1     7ne  Contractor  shall    preoare  his   reouisltlon  for 
partial    payment  as  of  the  last  day  of  the  month  and 
submit  it  with   the  recuired  numoer  of  codes,   to   tne 
Authority  for  aooroval.     Tne  amount  of  the  payment  due  to 
the  Contractor  shall    be  detarmined  oy   the  value  of  work 
completed  to  data  and  deducting   (1)    ten  percsnt  (10%  of 
the  total   amount,   to  be  retained  until    final   oayment  and 
(2)    the  amount  of  all    previous   payments.     The  total   value 
of  work  csmoletad   to  date  shall   be  based  ucon  the  astimatac 
quantities  of  work  comoletad   to  data  on  each   itam  ano   the 
unit  oricas   bid  and  adjusted   in  accordance  wi  tn   t.'^e  value 
of  work  comoletad   to  aata  on   aooroved  cnance  orders. 
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ica.1.2     I'jzsthl'f  or  aarrial  ■zz-jzszzs  rsca  by  tia  .Authsrirr  -c  zt^ 
Csatractcr  ars  acstya  ad-.-ancsi   fcr  tha  purpcca  c:^  asaistlji^  tis 
Csntratrscr  to  er3eal-«  ti:e  ---crJi  c*   caas^r-ictlcs.     All.  ra-^rlal  snc 
cssnjiitac  •.rcri:  cs-rerac  by  raci  zmn-ciily  ZT  partial  zz-fzz^~s   snail 
r^=al2  ths  prrpsrty  c^  tha  Ccstrsc-sar  ard   ha   siull  'as  racrcr.sibla 
fcr  tia  car^  ard  prcxac^ics  c^  all  zatarial^  zz.z  -jczt.  '~cr  vhisn 
pa'.n2an"cs   rn-re   caas  nada .      Suci  pays-sia    shall  ss^   ccns^lv^-ra  a 
val-/er  of  tia  rl^irt  a*   ths  Au"iicri"7"  to  ratralra  tia  tzlSLllzsrrz  ct 
aH  tarsa   a-   tha  Ccn^irac":   ard  tea  dallverT"  ct  all  i=prc"/-asa="s   ss- 
bracad  iz  bila   Ccnxr^ct  cc=plata  and  sa-cij^c-tcry  ta  tia  Au-hci-ity 
15  all  da-call3. 

lca,l-3     Vithir  tan   (ifl)   days  artar  tis  sasarsl  centra cicr  rac2l-r«s 

paycBSrt  ca  acsauac  ooT  a  parlcdic  estlssta  cf  tie  -;^lus  of  tha  vcric 
dona,   ha  shall  pay  to   aaca  succontrscsor  tts  sis  csstalisd  tharsls 
far  the  valua  oi  said   sghccn tractcr '  a  vort,   lesa  any  acsurt  ratained 
tharai^raa  by  the  avardlz?  airthorlty  tiader  the  t«r=3  c^  ths  gasaral 
centra  ct  or  la  csnseauenca  ai  any  la^l  proca-dis^s  cr  sta-tutory 
ll.sns,    and  lasa  any  asois't  due  the  seseral  contractor  under  tha 
subcontract.     Tfat  Later  than  the  slsty-flTth  (ofth)   day  aTtar  asch 
subcoatrsctor  folly  cosaletes  his  portion  o^  the  vcric  la  acoortaara 
vith  the     plans  and  specifications,   the  estlra  balance  lix.s  under  the 
subcontract  shall  be  due  the  subcontractor  and  shall  be  paid  to  the 
general  contractor  by  the  avardia?  authority  for  tha  acooufft  ai  the 
subcontractor  and   la  partial  pav^aat  ai  the  asouat  due  under  the 
general  contract;   provided,   hovever,    tha-t  the  avgrdlog  authority 
nay  vithhaid  ftroa  such  partial  paycea-t  all  asoaats  ratalaed  by  the 
a-uBTdlas  authority  pendla?  its  detaoslsatloa  that  said  portion  ci 
the  war*  is  sfftls^actorr  or  la  coasatruence  ai  axiy  legal  proceediaso 
cr  statutory  Haas.     The  general  contractor  shall  forthwith  pay  to 
the  subcontractor  the  iMLL  aEOT:ct  recel'^ed  as  aforesaid  frtn  tha 
averdlas  authority  for  the  account  of  such  subcontractor  lass  any 
anouat  due  the  general  contractor  uader  the   subcontract;   and  the 
awardia?  authority  nay  take   suoh  steps  as  It  aay  daea  necessary  to 
arran^a  that  such  anouats  are  paid  by  the  general  coatractcr  to  the 
subcontractor  forthvlth-'  Lf,   vithia'tea   (IC)  days  after  the  afore- 
aentlcaed   sirty-flfth   (ofth)   day,   the   subcontractor  has  ocrt  received 
fron  the  general  contractor  the  entire  balance  dua  on  the   subcon- 
tract lass  the  aforesaid  anouats,   the  subcontractor  shall  give  tha 
avardiag  authority  md  the  general  contractor  vrlttaa  ootlca  of  such 
failure  to  recaive  payment  and  cf  the  anouat  so  payabla,   but  not 
paid,    by  ths  ganeral  contractor.     There  upon  the  avardlag  authority 
shall  oaka,    cut  of  suns  payable  to  the  general  contractor  en  the 
general  contract,    direct  pa-r:=ent  to  the   subcontractor  cf  tha   anolra 
balance  due  en  the   subcontract  lass  the  aforesaid  ancunto .      2uoh 
direct  pa*jTsent  b:--  the  avardia^  authority  to  irr/  subcontractor  and 
any  pavnen-  to   a   general   contractor  for  tha  account   cf  a   rabcon^ractc: 
aa   har?iocefcra   prc^dad    shall  dijCharze   the   cbll^atlcn  cf  Ths   avart- 
lag  au*hcri~y  to  ':.ts  ganeral  contractor  to  'r.s  extant  cf   r^ca  pa-.—ao"; , 
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Tha  avar^i:ir  authcrlty  shall.  .■:c~  Izcluds  in  zay  dir^ci  z&'rzzzrz  r^c 
tc  a  sTicccz-ractcr  pttrsvian"  to  this  secticr  as-/  a:2CTist  clsi^sd  .r: 
that  s'^bccrrcractor  -y  tha  gsnerHl  conxrscicr  Ir:  a  l3-!:"t5r  scntsl-i; 
a  br-axcsv::  ai"  th-  clain  and  senz  zc  ths  avariizr  3Ti-h=rl-v  --l-rhi.- 
tfin  days  al^sr  r^c-lpz  "cy  ths  ssrsrsl  c=r.trac":cr  ci*  th-  eery  =:f  -^ 
r;c-s5t  cf  the  succcctractcr  to  tha  avariir-r  aut^.crtty  fcr  dirsct 
^avTsent . 
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Uoon  presentation  by  the  Contractor  of  certified  copies' 
of  paid  invoices  the  Authority  may  include  in  the  es.timate, 
advance  payments  for  acceptable  reinforcing  steel,   structural 
steal,   piles,   pipe  or  other  non-perishable  materials 
purchased  e:<pressly  for  the  work  and  delivered  on  the 
work  and  properly  stored  on  the  site,    but  which  materials- 
are  not  considered  as  erected  or  complete  in  place  under 
the  items  of  the  Contract,   and  for  which  partial   payment 
as   soecified   in   the  foregoing  paragraoh  would  not  be  made 
until    such  materials  were  erected  or  comolete  in  place. 
The  amount  to  be  incluoed  in  the  estimate  will   be  determined 
-by-  the  Engineer  but  in  no  case  shall    it  exceed  90*  of  the 
value  of  the  materials  as   shown  by  the  certified  copies 
of  paid  invoices  nor  shall   payment  for  material    not 
incorporated  in  the  work  exceed  10%  of  the  total   contract 
value  at  any  time  during  the  contract  period.     Payment 
will   not  be  approved  when  the  invoice  value  of  such 
materials  as  detemrined  by  the  Engineer  amounts  to  less 
than  Sl.OQO.QO. 

Deductions  at  rates  and  in  amounts  which  are  equal   to  the  p^ymants 
will   be  made  from  estimates  as   the  materials  are  incorporated  on 
the  work. 

Payments  for  the  materials,  as  aforesaid,   shall   not  in  itself 
constitute  acceptance  and  any  materials  which  do  not  conform  to 
the  specification  shall  be  rejected.     Further  any  materials  which 
becomes  excess  for  any  reason  and  are  not  incorporated  in  the  work 
shall,   if  paid  for,  have  their  value  deducted  frc:n  any  payment  to 
the  Contractor  at  the  same  rate  they  were  paid  originally. 
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108.2  rinnl  P?y-iqr.t 

ICS.2.1     After  riml   inspecticn   and   accept.Tnc?  by   '.hs  Authority   cf  '-1] 
•wor^  urder  the  Ccntract.   ths  Ccntractor  shall  prsrnr?  hie  rsquiclticr 
fcr  final   3(»y7::ent  vhich   shall  be   the   lurrp   sia   shc'-'t:   In   the  A?r?cr?r.*.    : 
ths   case  of  a   lu.-sp   siir:  ccntrac*    price   cr  shall  be   based  upcn   the   cr^re- 
fully  ::ei*s"'-r5d  or  ccT.pu-cad  cuariity  cf   each   item  cf  var^  ac   t: 
unit   prices   stipulated  In   the  Agresnenr   in    the   case  of  a   ur.it   price 
contract.      1>*e  foresoin^  to  be   adjusted  by  apprc-ved  dan^e  Crdert. 

The  total  s.'nount  of  the  final  payTr.ent  due   the  Contrjctor  under  this   con- 
tract  shall  be   th-e  ?ncunt  as   described  above   less   ?11  pre\-ious   p^^T'ertc. 
Final  payaent  tc   the  Contractor  shall  be  ssde  subject  to  his  fumisnin?; 
the  Authority  with  3  release  in   satisfactory  fors  cf  all  clairas  against 
the  Authority  arlsins  under  and  by  '."Irtue  of  his  contract,   other  th?n 
such  cl;^irao,   if  ?Tiy ,   as  :nay  be  specifically  excepted  by  the  Contrscf.or 
from  the  operation  of  the   release  as   provided  under  the  section  entitled 
DISrUTES  ur.der  C2:Z?.^L  CCinDITICKS,   FAjvT  I.         . 

In  consideration  of  the  execution  of  this   contract  by  the  Authority  -h? 
Contractor  agrees  that  sL-nultanecusly  vith  the  acceptance  of   --hat   "he 
Authority  tenders  «s  the  "final   payment  by  it  under  this   contrcct.   he 
will  execute  ;»nd  deliver  to  the  Authority  an  instr-i-nent  under  seal  re- 
•  leasing  and  forever  dischargins  the  Authority  of  and  fror.  any  and  -ill 
claiss,   densnds  and  liabilities  whatsoever  cf  every  name  and  nsture.. 
both  3t  lav  anl  in  ecuity..   arising  fron,   growing  out  of,   or  in  any  vsy 
connected  with   this  contrrct,   save  only  such   claims,  demands  «nd  liabili- 
ties as  in  exiressly  excepted  in  said  instr'.nsent . 

ICS.2.2     Tlie  Authority.,  before  raaking  any  payment  including  the  final 
payraent,   may  require  the  Contractor  to  furnish  releases  or  receipts  frrr: 
all   subcontractors  having  perfonaed  any  worH   and  «11   persons  h?vir.r 
supplied  naterials,   ecuipwent   (installed  on  the   Project)   and   ser-.'ices 
to  the  Contractor,    if  the  Authority  deens  the  same  necessary  in  order 
to  protect   icn   interest.     T^e  Authority,   however,   rray  if   it  dee-s   such 
action   advisable  make   payment   in   part  or  in   full   to   the   Contractor  viih- 
cut   recuiri.tg  the  furnishing?  of   sucn   releases   or  receipts   sns.  any   pay- 
tents  so  .tsde  sh^ll  in  no  wis«»  impair  the  obligations  of  any  sure'-y  cr 
sureties  furT:ished  under  this  Contract. 

.108.2.3     Withholding  of  any   amount  due   the   Authority  under  the   section 
entitled    "Liouidated   Ds.tases"   under   SFECU^L  CCrrcmCIIS,    shall  be   deduc-.ed 

frc3   the  fin^l   payment  due   the  Contractor. 

103 . 3  Withholding   Pcyncnts 

I'he   Authority   try   vt-.hhcld   frzrr.   any    psyrr.er.t   cr,;-g— --.se   cue    :r.c   Crntr"":' cr 
so  .tuc".   as   t3y  be   neress-iry    :o    protect   the   Aut.-.ority   sr.d    if    ::    ;z   clftr 
r^v   also  vlthhoid   anv   •"•rcur.tc   due   frcr.   the    'ontr?ctor  to    anv    sub-cr.tricrcr- 
cr  "sterlsi   desisrSj    fcr  vcr^.   cerfcrr.sd  cr  r.^zeTts'L   furnlsr.sd   -y   t"er.       _r.e 
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rar-scU:;  jrrzrtstons   shall  ^e  c=ns:trutts   sclaij  fcr  tha  ^rsssTlt  of  tts 
Ai£thari-z-f  and  '^UJ.  r.arz  raquirc  the  Autiicrl-ty  to  datazslaa  or  adjust  as? 
cial33  cr  dlrsutas  "betve-s  the  Ccntr3<r:cr  and  hl:3   r^ibcsrrrsctcr^  or  cstar- 
lai  dealers,    cr  to  -ri-iiiiaic  any  scnays   ?sr  their  ?rc^actlc=  urlaas  the- 
Authcrlty  -Iscta  to  dc  so.     The  ^ailur^  cr  recusal  cr  the  Anthcrlty  to  vith- 
hcid   ary'rcneys   frc=  th3   Centra c-cr  shall  1::  zc  -Jtse   i==air  the  ohllratlcns 
ar  any  surety  or  axirsties  -ascer  any  "1:02^  cr  "bends   fuml-shad  under  tha  C=n- 

lC2.ii     ?9'-^enx3   Sub.iect  zz   3uh=l33icn  cr  CartlTicate 

ich  payrtsst  to  the  Conxracsor  Iry  the  Authority  shall  ba  nana   rch-ject 
to  the  rollovln?: 

IcS.it.l     Sucaission  by  the  Contractor  cr  all  vrlttan  carti:*!- 

catlcna  recjirad  oT  hln  and  hla   safaccntractora  by  the  section 
entitled  carEACTQH'S  CglTTICgZS  ^zzdsr  C2HZ?-^  CSUIinZCITS. 

lflS.U.2     liat  no  ?ay=ent  nade  under  the  Contract  stsll,  act  as 
a  vairer  oT  the  Ass:t  oT  the  Authority  to  racalra  the  fulmi- 
nant cr  all  or  the  tarns  oT  the  Contract. 

105.0     CSiaC23  13  TS  VCSS 

109.1  The  Authority  nay  naice  cnansas-  in  the  scope  or  the  wori:  racdr' 
to  be  perTor^ed  by  the  Contractor  under  the  Contract,    or  by  naJsln?  addition 
thereto,   or  by  csittlas  vcrJt  theraii^a,   vlthcat  Invalidating  the  Connract, 
and  vithcat  ralieTlns  or  Tsljsastzi  the  Contractor  irzs  any  or  his  obliga- 
tions under  the  Contract  or  any  snarastee  slTen  by  his  pnrr-annt  to  the  Con- 
tract prc^alons,   and  vithnut  aTTectlns  the  Talldity  or  the  swaras^T  hcnds 
and  withciit  rslierrLz?  or  raleaslas  the   surety  cr  sureties  oT  said  bends. 
All  such  wars  shall  be  enacnted  under  the  tarss  oT  the  orlslnal  Contract 
unless   It  la  esnressly  provided  othervlse. 

109.2  S:cepx  Tor  the  purpose  or  arroriia?  pro  taction  against  any 
ener^ency  endan^erloj  liTe  or  property,   the  Conxractor  shall  naite  20  c.'an^e 
m  the  naterlals  used  cr  in  t.'a  rpeclTisd  Tanner  or  csnsxmctlns  and/cr 
installln?  the  Inprove-encs  or  srjpply  additional  Labor,    serrloes   cr  naterlali 
beyond  that  actually  required   for  the   enecutlon  cr  the  Contract,    unless   in 
pursuance  of  a  -/rlttan  order  r^-js  the  Authority  authorising  the  Contractor 
to  prccssd  vith  the  change.     Nc  clsla  for  an  adjustnent  of  the  Contrast 
Price  '--111  be  ralid  unless  so  ordered. 

109.3  —   appHoable  unit  prices  are  contained   In  the  Acreesant 
(eatabiished   as  a   result  of  either  a  unit  price  bid   or  a   Supplenental 
Schedule  of  Unit  Prices)     The  Authcrlty  nay  crder  the   Contra coer  to  prtcaed 
•with  desired  changes   In  the  ---ori;,    the  ralne  of   such  changes   to  be  zs^aT' 
nlned  by  the  oeesursd   quantities   Invcl-red  and  the  applicable  'inlt  prices 
specif  l2d    In  the   Contract  as  provided   In  Section  17 -C  'znder  Instmctlons  to 
riddsrs • 


IC*^ .  -     If  9"r3licabl5  'inlt  orices   are   ~ct   contained    In  the  Airser.sn"   ~z 
if  the   twtal  ~et   change   increases   cr  decreases  zhe  "ctal   contract  Trioa  tore 
than  --enty-rive  percent    (25?)   the  Au-.horlty  shall,    before  crder-_r^ 
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the  Ccntractcr  to  procs-d  vith  desired  charg-s,    rsquest  as  LterLzsd  -rrsosai 
frsa  ^-"-^  coverlr?  the  vorit  Isvaived  la  the  chsz^e  ai^sr  vhich  the  prc-od-jre 
shall  be  as  faJ_L3vs: 

lOa.li.l     IT  the  proposai  la  acsgrtabls  the  Authority  vlll  prepare 

the   charge  crder  In  acscr::ancs   -hsrevi-jh  f-r  acceptance  by  the 
Centra  ctcr  a::d; 

109.^.2     If  the  proposal  is  net  accer-tahle  and  prcrrrpt  acre=r.ert 
betveea  the  tvo  parties  zznzaz  be  reacned,   the  Authority  r^y  crder 
the  Contractor  to  proceed  vlth  the  vori  on  a  cost-plus  llzitad  basis. 
A  cost -plus -Ilsitad  basis  is  defined  as  the  cat  coat  0^  the   Con- 
tractor' 3  labor,   aatarials  and  insiirance  plus  riTtaea  percent  (15^) 
or  said  net  cast  to  ccrer  overhead  and  profit,   the  total  cost  not 
to  exceed  a  specified  Halt. 

109.5       Sach  change  crder  shall  lacl'^e  ia  its  rinal  fcr=: 

109.5.1  A  detailed  description  o^  the  change  ia  the  vcrlc. 

109.5.2  The  Contractor's  proposal  (li"  any)   or  a  confoi=ed  copy 
thereoi". 

109.5.3  A  derimte  stataaent  as  to  the  resultlns  chanse  in  the 
contract  price  and/ or  tlna. 

109. 5. ■It     The  stateaent  that,  all  woTi  involved  in  the  chanze  shall 
be  per^orred  in  accordance  vith  contract  rsq}3lT::sKzts  ezccspx  as 
BodlTled  by  the  change  order. 

llfl.O     CLAEG  ?CH  iXIPA  CCST 

110.1  If  the  Contractor  clains  that  any  instructions  "by  Eravln^s  or  cther- 
vlse  involve  extra  cost  or  extension  of  tine,    he  shall,  vlt.^^in  ten   (lO)   cays 
after  the  receipt  of  such  Instructions,   and  in  any  event  before  proceeding  to 
execute  the  vcrh,    sutait  his  protest  thereto  In  vrltlng  to  the  Authority 
stating  clearly  and  in  detail  the  basis  of  his   objections.     No  such  claln  vill 
be   considered  unless   so  nade . 

110.2  Clalzs  -or  additional  co=pensatlon  for  ertra  vork,   cue  to  alleged 
errors   in  ground   elevations,    contour  lines,    or  bench  narics,    -111  nco  be 
rscognined  unless  acccrpanied  by  a  certified  stirvey  data,   nade  prior  to  the 
tine  the  original  ground  vas  disturbed,    clearly  ahoving  that  errors   ealro 
vhich  resxilted,    or  vculd  result.    In  candling  nore  naterlal,    or  perfrmlnr 
more  vcric,   than  vculd  be  reasonably  estljiaxad  fron  the  r^avings  and  naps 
Issued. 

110.3  Any  discrspanciss  vr.ich  nay  be  discovered  bsv-aen   scoua. 
and  those  represenoad  by  ths    Eravi-gs   shsU   at   cnce  bs   repcr^sd  tc 
Authorl'v  and  vcrr.   shall  r.zz  procs-d,    encept   ao   the  Ccntrac-cr '  3   r: 
•written   instructions  ha^rs  been  recslTed  "sy  hln  'ron  ^.he  Authority. 
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110.4  If,  oa  the  basis  of  tie  available  evidence,  the  Authority  determines 
that  an  adjustment  of  the  Contract  Price  or  time  is  justifiable,  the  pro- 
cedure shall  then  be  as  provided  for  in  Section  109  -  CHANGES  IS   THE  WORK 
under  GENERAL  CONDITIONS,  PART  I- 

111.0  TERMINATION:   DEIATS,  AND  LIQUIDATED  DA£LAGES 

111.1  Termination  of  Contract.   If  the  Contractor  refuses  or  fails  tc 
prosecute  Che  work  with  such  diligence  as  will  insure  its  completion  within 
the  time  specified  in  these  Contract  Documents,  or  as  modified  as  provided  in 
these  Contract  Documents,  the  Authority,  by  written  notice  to  the  Contractor, 
may  terminate  the  Contractor' s  right  to  proceed  with  the  work-   Upon  such 
termination,  the  Authority  may  take  over  the  work  and  prosecute  the  same  to 
completion,  by  contract  or  otherwise,  and  the  Contractor  and  his  sureties 
shall  be  liable  to  the  Authority  for  any  additional  cost  incurred  by  the 
Authority  in  its  completion  of  the  work  and  they  shall  also  be  liable  to  the 
.Authority  for  liquidated  damages  for  any  delay  in  the  completion  of  the  work 
as  provided  below.   If  the  Contractor's  right  to  proceed  is  terminated,  the 
Authority  may  take  possession  of  and  utilize  in  completing  the  work  such 
materials,  tools,  equipment,  and  plant  as  may  be  on  the  site  of  the  work 
and  necessary  therefor. 

111.2  Liquidated  Damages  for  Delays.   If  the  work  is  not  completed 
within  the  time  stipulated  in  Section  403.0  -  TIME  FOR  COMPLETION  AND  SEQUENCE 
OF  WORX  under  SPECIAL  CONDITIONS,  including  any  extensions  of  time  for  excusabl 
delays  as  herein  provided,  the  Contractor  shall  pay  to  the  Authority  as  fixed, 
agreed,  and  liquidated  damages  (it  being  impossible  to  determine  the  actual 
damages  occasioned  by  the  delay)  for  each  calendar  day  of  delay,  until  the 
work  is  completed,  the  amount  as  set  forth  in  Section  404.0  -  LIQUIDATED  DAMAGES 
under  SPECIAL  CONDITIONS  and  the  Contractor  and  his  sureties  shall  be  liable 
to  the  Authority  for  the  amount  thereof. 

111.3  Excusable  Delays.   The  right  of  the  Contractor  to  proceed 
shall  not  be  terminated  nor  shall  the  Contractor  be  charged  wich  liquidated 
damages  for  any  delays  in  the  completion  of  the  work  due: 

111.3.1  To  any  acts  of  the  Government,  including  controls  or 
restrictions  upon  or  requisitioning  of  materials,  equipment, 
tools  or  labor  by  reason  of  war.  National  Defense,  or  any  other 
national  emergency; 

'  111.3.2  To  any  acts  of  the  Authority; 

111.3.3  To  causes  not  reasonably  foreseeable  by  the  parties 
to  this  Contract  at  the  time  the  execution  of  the  contract 
which  are  beyond  the  control  and  without  the  fault  or  negligence 
of  the  Contracror,  including,  but  not  restricted  to,  acts  of 
God  or  of  the  public  enemy,  acts  of  another  Contractor  in  the 
performance  of  some  other  contract  with  the  Authority,  f ir^s , 
flood,  epidemics,  quarantine  restrictions,  strikes,  freight 
embargoes,  and  weather  of  unusual  severity  such  as  hurricanes, 
tornadoes  and  other  extreme  weather  conditions;  and 


-39- 

111. 3. ^     To  any  delay  oi"  sny  subccnrrsctcr  occasioned  "b-/  any 

of  "the  causes   spscirisd  Lz  sub -paragraphs  III.3.I,   111.3.2 
111.3.3  of  this  parasraph  111.3*- 

Provided,    hovever,   that  the   Contractor  prcrnstl/  notified  the  Authority 
vithia  ten  (10)   days  ia  v-ritias  of  the  cause  of  the  delay. 

Upon  receipt   of  such  notification  the  Authority  shall  ascertain  the 
facts  and  the   cause  and  s:ctent  of  delay.     If,   \ipc:i  the  basis  of  the  fac^s 
and  the  terzs  of  this   Contract,   the  delay  Is  properly  e:;ousable,   the 
Authority  shall  ex:end  the  tine  for  coorplatin?  the  vcri  for  a  period  of 
tine  crzn-nsurate  vith  the  period  of  excusable  delay. 

112.0    A£3ic:wzzrr  o?.  Tioyj^cucii 

The  Contractor  shall  not  assign  or  transfer,   vfcether  by  an  assigs:2n:t 
or  aovotioa,   any  of  Its  rights,   duties,   benefits,   obligations,    liabilities 
or  responsibilities  under  this  Contract  ---ithout  the  vrit-tea  consent  of  the 
Aut.'iority;  provided,    hove ver, that  assignssnts  to  ban.«:s,   trust  corpanies, 
or  other  financial  institutions  nay  be  sade  -Jlth-rufi  the  consent  of  the 
Authority.     5o  asslg:=:ent  or  ao*;«tion  of  this   Contract  shall  be  -/alid  unless 
the  asslg35ent  or  no'.Titicn  expressly  provides  thrt  the  assignment  of  any  of 
the  Contractor's  rights  or  benefits  under  the  Contract  is  subject  to  a  prior 
lien  for  labor  performed,    services  rendered  and  naterials,   tools  and  ecuiprent 
supplied  for  the  perf oisaace  of  the  vori  under  this  Contract   in  favor  of  all 
persons,    flrss  or  corporations  rendering  such  labor  or  services  0*   supplying 
such  naterials,   tools  or  ecuipnairt. 

113. 0     EISPUTZS 

113 '1     All  disputes  arising  under  this   Contract  or  its  iatarpretation, 
vhether  lavoirlng  lav  or  fact  or  both,    or  extra  vorx,   and  all  claiss   for  al- 
leged breach  of  contract  shall  vlthln  ten  (lO)   days  of  co=ence=ent  of  the 
dispute,   be  presented  by  the   Contractor  to  the  Aut.*iorlty  for  decision.     AH 
papers  pertaining  to  '•''^•'•^^   shall  He  filed   in  quadrrrplicate.      Such  notice 
oeed  not  detail  the  aisoxint  of  the   clais  but  shdu.  state  the  facts  surround- 
ing the  clain  la  sxifficiant  detail  to  identify  the  clam  together  vith  its 
character  and   scope.      In  the  meantlae,   the   Contractor  shall  proceed  vith  the 
vcr.^  as  directed.     Any  claia  not  presented  vithin  the  tine  Unit   specified 
vlthln  'h±s  paragraph  shall  be  dee=ed  to  have  been  vai-y^d,    except  that  if  the 
claln  Is  of  a   continuing  character  and  notice  of  the  clain  is  not  given 
within  ten   (lO)   days  of  its   cosmencaaent,   the  clain  vtH  be  considered  only 
for  a  period  coacsencing  ten   (10)   daya  prior  to  the  receipt  of  the  Authority 
of  notice  therecf . 

113.2     Tl-e   Contractor  shall  subsit   in  detail  his   clain  and  his  proof 

therecf.      lach  decision  by  zhs  Aut.horlty  -.-ill  be   in  vriting  and   --111*  :s  nailed 
to  t.he  Contractor  by  registered  r.all,    re"cum  receipt  recuestad. 
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113-3     —    --e  Ccstractcr  dees  acr  agrs-  vith  a-y  ded^lcn  rf  tha 
Aoithontr/  ie  shall  la  aa  case  allcv  ths  dl^piita  ta  deli-/  ths  vcri  'rut 
4hali  =3Ciry  the  Authcrl^  jrrspxl"/  that  ha   13  prsc-edljis  -nth  tha  vcric 
ui:der  prrtast  and  he  zay  then  ercep-s  the  syrtar  la  ques^lsa  ir=a  ths 

.  relaase. 

113. i     Tie  Authsnt7'3  deci5lc=  shall  :st  "ia  fl-al  aaa  csnclu^l-.-e 
"but  the  disputa   shall  be  zztad   la   cctirt  ca  Its.  aerlta. 

Anythla?  aeatlocad  la  tha  Tachalcal  SpeciTlcatlcrs  and  acx   sh=v-n ' 
ca  the   irav-Lsgs,    or  shews  ca  the   Sravia^s  aad  2o«  aearicaed  la  tha  Tech- 
nical Saecl^lcatlcas ,    shall  be  oi  Ilia  ei'-act  as   ij:  shcvn  ca  or  asa^iorec 
la  both.     la  case  of  a  caafllct  brtvaen  i^vlaga  and  Tachalcal  Sred- 
flcarlaas,   the  Techaical  Specif Icatlaas   shall  severs.     la  case  c^  aay 
dlacrapancy  la  2ravla5S  or  Technical  Scacinca'tlcna,   tha  aa-tter  ->•'''''' 
be  iaaad lately  sutaltted  to  the  Authority,   vit.^cct  vhose  decislsa  said 
diacrataney  shall  not  be  adjiistad  by  the  Carrcractcr,    save  only  at  hl5 
ova  ria^  aad  erseaae. 

115.0     SHS»  2HAVI3CS 

115.1  All  racolrad  shop  dravta^s,  aachiaerj  datails,   layoct  crrsrLs^s, 
etc.,    shall  be  stitsittad  to  the  Authority  la  5   copies  'or  approval  sri^ri- 
daatly  la  ad-/aaca  of  reqairasents  to  ai^ord  acpla  tiaa  *cr  checiiia?,    la- 
cludia;  tlae  for  coxrectla?,    rasuSaittlas  aad  rachedsiag  IT  aacaasary.     Tie 
caatractor  say  proceed,   cjiiy  at  his  ovn  risk  vith  caatifacture  or  iastalla- 
tloa  of  any  ecolpsast  cr  vorit  covered  by  said  shop  draviass,    etc.,   usril 
they  are  approved  aad  no  clAi^^  by  the  Chatractcr,   *or  estensisa  cf  the 
contract  tlae  viH  be  graatad  by  raaaon  a^  hia  failure  la  this  respect. 

115.2  Any  dr3via?3  subaltted  vithorrt  the  Contractor's  stanp  of  ap- 
proval vill  net  be  considered  and  vin  be  ret'cmed  to  hla  for  proper  re- 
sutalssica.     If  any  dravlass  shcv  variations  froa  the  recuiraraata  cf  the 
Comract  because  of  standard   shop  practice  or  other  reesca,   the  Contractor 
shall  sake  specific  aestion  of  such  variation   la  his  latter  of  transaittsl 
la  order  that,   if  acceptabla,    suitable  action  aay  be  takaa  for  proper  ad- 
Justaent  of  contract  price  and/ or  tiae  other^.se  the  Cs'atractor  vill  not 
be  r-ll2'red  of  tha  responsibility  for  eracutia?  the  voric  la  accordanoa 
vith  tha  Contract  evea  though  the  dravm^s  have  beea  approved. 

115.3  I^  «  shop  dravln^  Is  la  accord  vith  the  contract  or  lavol'/es 
only  a  oiaor  adjustorent  la  the  Interest  of  the  Authority  not  lavolria?  a 
change  In  contract  price  or  tloe,  t.he  Aut.hority  nay  approve  tha  dravljvj. 
The  approval  shall  be  general,  shall  oot  relieve  the  Contractor  fro=  his 
r-spcnslbillty  for  adherance  to  ■.':e  contract  or  for  any  error  la  t.'ie  drav- 
la?  and   shall  conxala  la  substance  the   follovln?: 

"The  oodifloatlcn   shrvn  on  the  attached   dravu:?   Is   z-c^T-z-rsi   la  "ha 
l.~t2rest   c"*'  'he  Au'Zhcritv  ~c   effect  an   l^srovszeat  «i*cr  tha  ?ro"ect  and   Is 
crtered  vith  the  uadero-ar.dlr.s  that   It  dcas   no~   ir.vclve  any  chanre    la  "ha 
Con-rac-   ?rlcs   or  tlae;    -hs-    It   Is   subject   ganerall-/  zo  all  Co.-.tract   s-lpu- 
la-lons   and   covenants;    and   that    It    Is    -'t^hcut  prejudice  to  any  and   all 
rights   of  the   Author! tv  -.irtder  the    Contract   and    siiretv  bond    or  bonds." 
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116.0    HEqusTs  Tz?.  Svjp?L2^;m;jr:  rrcTHMAZiCi': 

It  shall  be  the  rssponsihility  o^  the   Coirtractcr  to  =a::B  tlrsly  rsruersr 
o^  the  Authority  ^cr  any  additional  in^Drr.aticn  not  alr^cdy  ii  hl5  pcsjesaicn 
vblch  shculd  be  furbished  by  the  Authority  urder  the  rer=s   cf  thijs  'Ccrr.rzct, 
and  vhich  he   -111  require  in  the  placnl^s  and  a::ecutica  oi  the  vcrii.      Such 
requests  zay  be  submitted   in  'Jrltlns  ^ca  tlse  ta  tire  as  the  need   is  approach- 
ed,  but  esch  shall  be  filed   in  anple  tlna  tc  pemlt  apprcpria-ca  acticn  ^o  be 
taken  by  all  paroles  lnvT3l-/«d  so  as  to  avoid  delgjr .     Tact  recizeet  shalJ.  be   in 
vTltlag,   and  list  the  various  itans  and  the  latest  date  ^  vhich  each   -111  be 
required  by  the  Contractor.     The  first  lis^   shall  be  submitted  vithln  tvo 
veeis  after  Contract  avard  and  shaU.  be  as  casrelate  as  possible  at  that  tls:  . 
The  Contractor  shall,    iT  requested,   fur=lsh  prcsptly  any  assistance  and  ini'or- 
matlon  the  Authority  say  require  in  respcndlcg  to  these  requests  ai  the  Con- 
tractor.    The  Contractor  shall  be  fully  responsl'ble  for  any  delay  ia  his  vcri: 
or  to  others  arising  fiT=i  his  failure  to  ccsply  folly  vith  the  provisions  of 
tills  Section. 

117.0     HATSIALS  Aire  WQ3^KKAiISHI? 

117.1  Unless  cthervise  specifically  provided  for  in  the  Technical  Specifi- 
cations,  all  vorisEanship ,    equipaent,   KStarlala  and  articles  inccrporatad.  in 
the  vori  shall  be  nev  and  the  best  grade  of  the  respective  kinds  for  the  pur- 
pose.    Vhere  eqolpnent,  aaterlals,   articles  or  wcrtoanship  are  referred  to  in 
the  Technical  Specifications  as  "equal  to"  any  particular  standard,   tha 
Authority  shall  decide  the  question  of  equality. 

117.2  The  Contractor  shall  furnish  to  the  Authority  for  approval  the 
aanufacturer's  detailed  specifications  for  all  aachinery,  nechanlcal  end  other 
special  equlpaent,   vhich  he  contemplates  installins  together  -^ith  full  infor- 
sation  as  to  type,  performance  characteristics,   and  all  other  pertinert  infor- 
nation  as  required,   and  shall  likewise  sufaiit  for  approval  as  requlrei  fall 
infoisation  concerning  all  other  materials  or  articles  vhich  he  proposes  to 
incorporate  in  the  vori:.      (See  Section  llfi.O   -  SAHrIZS,   CZP.TITICATZ^  AlTD  TZSrS 
under  GSrESAL  COCTITICIIS,   PAHT  I): 

117.3  Machinery,  nechanical  and  other  equipis.Tt,  laterlals  cr  artiolas 
installed  or  used  vithcut  such  prior  appro'.-al  shall  be  at  the  risk  of  sub- 
sequent rejection. 

117. i*     Materials  specified  by  refsrence  to  the  nu=ber  or  s-..T:bol  cf  a   specif i; 
standard,    such  as  an  A-S.T.M.   Standard,    a  Federal  Specif Isaticn  or  other 
sirilar  standard,    shall  ccarpiy  vith  requirements  in  t.he  latest  revision  thereof 
and  any  amencrent  or  supplenent  thereto  in  effect   on  the  data   cC  the  Ijivi-ation 
for  Bids,    except  as   linited   to  type,    class   or  grade,    cr  nodified   in   raoh  refer- 
ence.     The   staocards   referred   to,    except   as  acdified   in  the  Tachnical 
Specifications   shall  have   fall  force  and  effec"   as  though  prin-ed  Therein. 

117.5     The  Authority  =ay  require  the   Contractor  "o  disziss   fro=  "hs  vcrx. 

such  enpioyee     cr  eniployees   as   ziis  Authority  say  c°s:z  Lzcczrzszez'Z,    cr  carelasr, 


115  .a    £A*M?iZ3,  czr:m:i^^ns  aiid  tisis  ■ 

llS.i     The  Ccntrstrrcr  shall  su==it  all  =2-tari.al  cr  ecuiprsnt   su^rlss, 
cartiric3"Ca2,    a^rids-rits ,    e-cc,    as   called  i'cr  1-t  the  scrcrac-  dc=*.=art3  cr 
rsqulr^d  'sv  the  Au-thcrlt^,   prcsrtly  a:ftar  av^^rd  ci"  the  Ccatrac*  ard  =Jcc3rc- 
ance  ct  the  Cantractcr's  basd.     5a   raci  zatarlal  or  sc-^lrzsr^   shall   zn 
sanvi'actur^d  cr  dell-/^rsd   -o  the  stza,    a::csp-c  at  the  Cairrractar' 3  cvn  ri^i:, 
until  the  required   saales  cr  certificates  have   ce-a  arprtved  I2  vrltla^  ry 
the  Authority.     Any  delay  la  "he  voric  caused  by  lata  cr  Izsrjpgr  rac^lsslca 
c^  3a=3les   or  certificates   -cr  aaprc/al  shall  aat  be  caasliered  jMst  cause 
-=r  an  asteaslca  c^  che  caatract  tlas. 

Zach  sasale   suiaiittad  "by  the   Caatrsctar  shall  carry  a  label  sl-rla;  the 
aase  oi"  the   Centra  ctqr,   the  praject  for  vhlah  It   la  Ictaaded,   and  the  aa=a 
of  the  prcducar.     The  acaaspaaylag  cartlTlcate  or  letter  ftts  the  Ccatrastcr 
3hall  state  that  the  sa==le*  caaraliaa  vith  cartract  recalresarta ,    shall  glr- 
the  same  aad  braad  oS  the  prtdust,    its  plica  a^  crisis,   tha  snae  aad  address 
c^  the  praducar  aad  all  staalTlcatlcaa  or  other  detailed  l=^ar=atlca  vhiah 
■will  assist  tha  Authority  la  paaslrs  «ca  the  acceptability  0^  the   sarrpla 
prtsstly.     It,  shall  alsa  laclade  the   stat^sent  that  all  aatarials  cr  ecaip- 
aaat'  f'.imished  ?sr  use  la  the  prefect  v-H  csaly  vith  tha  sa=sles  a=a/"cr 
certirisd  statasaats. 


lis  .2     Aaprcval  ei  ary  aaterlals  shall  be  gaaeral  only  aad  shall  aat 
caastlfjte  a  w*i^/«r  c£  tha  Authcrity's  risht  to  desaad  roll  esspliaaea   -"ith 
Ccatract  raculresenta .     ATtar  actual  deliveries,   tha  Authority  vlll  ha*j^ 
such  checi:  tests  aade  as  It  deess  aecassary  la  each  lastanca  aad  cay  reject 
aatariala  and  eaulpaaat  asd  accaasaries  for  cause,   e-rea  thoxiga  such  aaterlals. 
and  art  Idas  hare  bees  glv^a  general  arpraval.     Lf  aterials,    eqtu.tsagt  or 
accessaries  vhich  fail  ta  seat  checit  testa  have  besa  laaarporatad  la  the  vera, 
the  Authority  vlll  hare  the  rigira  to  cause  their  rescval  aad  retlscasaat  by 
prtper  aateriala  or  to  dasaad  aad  secara  saca  raparatica  by  the  Ccrtractar  as 
is  *cuitabls. 

IIS.3     £sce?t  as  otharvise   specifically  stated   la  the   Ccatract,   the 
casta  cf  saspliag  aad  testla?  viH  be  dlTlded  aa  fallcva: 

lis. 3-1     The  Caatractcr  shall  furnish  vithaut  «rtra  cast, 
lacludlag  paddag  aad  deli-.-aa^''  charges,    all  saaslss  required 
for  testing  purposes,    except  those  saasles  taJsea  ca  the  praject 

by  the  Authority; 

lis. 3. 2  The  Ccntractcr  shall  assure  all  casts  of  retastlag 
materials  vhioh  fall  to  aaet  cantract  raquireseata ; 

llS.3'3  —"2  Contractor  shall  assune  all  costs  of  tasting 
aatarlals  of  fared  in  substitution  for  those  found  dez'iclan":;  a^d 

113.3-*  Tha  Auahorlty  viH  pay  all  other  expenses. 
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119.0    PERMITS  AND  CODES 

119.1  The  Contractor  shall  give  all  notices  required  by,  and  comoly  with 
all  applicable  laws,  ordinances,  codes,  rules  and  reaulations.  All  construction 
work  and/or  utility  installations  shall  comply  with  all  applicable  ordinances, 
and  codes  including  all  written  waivers.  Before  installing  any  work,  the  Con- 
tractor shall  examine  the  Plans  and  Technical  Specifications  ^or  compliance  with 
applicable  ordinances  and  codes  and  shall  immediately  report  any  discrepancy  to 
the  Authority.  Where  the  requirements  of  the  Plans  or  Technical  Specifications 
fail  to  comply  with  such  applicable  ordinances  or  codes,  the  Authority  will  adjust 
the  Contract  by  Change  Order  to  conform  to  such  ordinances  or  codes  (unless  waivers 
in  writing  coverina  the  difference  have  been  granted  by  the  novernina  body  or 
department)  and  make  appropriate  adjustment  in  the  Contract  ^rice. 

Should  the  Contractor  fail  to  observe  the  foreaoinq  provisions  and  proceed 
with  the  construction  and/or  install  any  utility  at  variance  with  any  applicable 
ordinance  or  code,  including  any  written  waivers  (notwithstanding  the  fact  that 
such  installation  is  in  compliance  with  the  Plans  and  Technical  Soecifications) 
the  Contractor  shall  remove  such  work  without  cost  to  the  Authority,  but  a  Channe 
Order  will  be  issued  to  cover  only  the  excess  cost  the  Contractor  would  have  been 
entitled  to  receive  if  the  change  had  been  made  before  the  Contractor  commenced 
work  on  the  items  involved. 

119.1.1  The  provisions  of  Section  429  of  the  State  Building  Code  relative 
to  the  Restoration  of  Historic  Buildings,  ie..  Partially  Preserved  Buildings  shall 
be  followed. 

119.2  The  Contractor  shall  at  his  own  expense,  secure  and  pay  to  the 
appropriate  department  of  the  Commonwealth  of  Massachusetts  or  the  City  of  Boston, 
the  fees  or  charaes  for  all  permits  for  street  pavements,  sidewalks,  sheds,  removal 
of  abandoned  water  taps,  sealing  of  house  connection  drains,  pavements,  cuts, 
building,  electrical,  plumbing,  water,  gas  and  sewer  oermit  required  by  the. reg- 
ulatory body  or  any  of  its  agencies. 

The  Contractor  shall  also  ascertain  from  the  Permit  Division  of  City  of 
Boston  Public  Works  Department  the  cost  of  pavement  opening  permits  which  he  must 
pay  at  his  own  exoense  to  the  City  (which  will  not  include  any  monies  for  permanent 
pavement  repair)  for  pavement  openings  necessary  under  the  contract.  Said  permit 
shall  not  relieve  the  contractor  of  any  necessary  temporary  navement  patchina 
requirement. 

Without  limitinq  the  Generality  of  the  foreaoina,  the  Contractor  shall  at 
his  own  expense,  pay  for  the  services  of  any  concrete  or  other  inspectors  which 
the  Contractor,  under  any  applicable  law,  ordinance,  rule,  regulation,  or  code, 
may  be  required  to  employ  or  pay  directly  and  for  the  cost  of  obtaining  any  bond 
or  security  which,  under  any  applicable  law,  ordinance,  rule,  regulation  or  order 
the  Contractor  may  be  obliged  to  furnish  as  a  condition  to  obtaining  any  such 
license  or  permit.  It  shall  be  the  obligation  of  the  Contractor  to  make  all 
necessary  applications  and  to  take  all  steps  for  the  securing  of  permits  or  licenses, 
to  attend  the  office  or  offices  of  the  issuing  department  or  aoency  and  to  receive 
all  necessary  permits  or  licenses  befor  commencing  the  applicable  work. 

119.3  The  Contractor  shall  comply  with  applicable  laws  and  ordinances 
governing  the  disposal  of  surplus  excavation,  materials,  debris  and  rubbish  on  or 
off  the  Project  Area  and  commit  no  trespass  on  any  public  or  private  property  in 
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any  operation  due  to  or  connected  with  the  Improvements  embraced  in  this  Contract. 
120.0  .'  CARE  OF  WORK 

120.1     The  Contractor  shall   be  responsible  for  all   damages  to  persons  or 
property  that  occur  as  a  result  of  his  fault  or  negligence  in  connection  with  the 
prosecution  of  the  work  and  shall   be  responsible  for  the  proper  care  and  protect- 
ion of  all  materials  delivered  and  work  performed  until   completion  and  final 
acceptance,  whether  or  not  the  same  has   been  covered  in  whole  or  in  part  by  pay- 
ments made  by  the  Authority. 

120  .a     The  Ccrsrsctcr  shall  prcvlde  surrident  c==rtast  vatd— ss, 
bctii  day  and  nlcjirt,   Issludiag  Sat'urdays,   2u::ddy3  and  HsiidsTs  rr=s  tis  tlzi 
of  avard  'of  ccstract  us-H  flsal  cc=pi--clon  and  accsytaaca. 

120.3     IJ  "I  esersaacj  af 'actlag  the  saSsty  of  Ufa  or  jrrperty,    in- 
eluding  adjoiair.^  pr^ertj,  ths  Csjrtracicr,  vlthout  special  Isstrasticas 
or  authariaatlon  rrt3  tha  Authority  is  a^ithcrlasd  to  act  at  his  diacratlcs 
to  prevent  such  tlc^atarsd  less  or  laj-ory,  .end  ha  shaJLl  so  ac-.     z^  shall 
likewise  act  If  issxractcd  to  do  so  "by  the  Authority.     Any  ccspansatlca 
elaia  due  the  Coctractor  oa  account  of  such  esarsaacy  voii:  aa  daiarriaad 
"by  ths  Authority,  vill  "be  procassed  as  Provided  la  the  Sectios  109-0, 
CSA2IC2S  Hf  TS  T«HS  uader  G2jIZHAL  COIHIIZIOnS,  PAST  I- 

120.^    Ths  Contractor  shall  avoid  dn~*ffa  as  a  result  ef  his  c;ar?tiossi 

to  esistias  sldevaUss,   streets,   «rhs,  pa-ra=ants,  utllitlas,    (esoapt  those 
vhich  are  to  he  replaced  or  resoved)  adjcialag  property,   etc.,   end  ts  shall 
at  his  CVS  expease  essalately  repair  any  dssage  thereto  caused  "by  his 

operaticas. 

120.5     Ihs  Contractor  shall  shore  ur,   "brace,   usdarpla,    secure,  and 
protect  as  aay  he  necessary  all  f  cuadatlcas  and  other  parts  cf  aristla? 
structures  adjacesa  to,   adjoiains,   and  Is  tha  nclaity'cf  the  Site,  vhich 
say  "be  la  any  -way  affected  by  eacavaxieas  or  ether  cperaticss  cnmectad 
vlth  the_caastrttctloa  of-  the  Isaroveseats  erbraced  In  this  Cssarars.     Tts 
Contractor  shall  "be  respoasl"ble  for  the  glTlas  of  any  and  all  recuired 
notices  to  any  adjoinias  cr  adjacaaa  property  cvaer  cr  other  party  before 
the  ccnnancesent  of  any  vcrit.     The  Conaractor  '^hall  lad— -Ify  zs±  save 
hasrless  the  Authority  ires  any  dasages  oa  acccuat  of  settlasent  or  the 
loss-  of  lateral  suppcrt  of  adjoiaing  property  and  fma  all  loss  or  sxzsnss 
■aad  aH  da=aces  for  "stich  the  Authority  aay  bec^M  liable  la  ecnsecaaace 
of  such  injury  or  daayge  to  adjoia^g  pr^ercy  aad  to  adjolalas  aad  adjacent 
structures  aad  their  prsslsas. 
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221.0   Accinsrr  rsrrsrzicrr 

121.1     Ths  Contractor  shall  exsrzlsa  prcpsr  ztscz-'^Lczs  at  all  tl=s 
-sr  tha  protection  oi  persons  and  property  and  shsll  be  responsible  for  aH 
di-msss  to  persons  or  prcperrv,    either  on  or  o?r  the   site,   vaicia'oc=*.:r  an 
a  result  o:f  his  prosecution  oi"  the  voric.     T^a   sa^etv  prc-.-lsions   of  CTipli cable 
lavs  and  building  and  construction  codes  shall  be  obsarred,    and  tha   Cnntrtcto: 
shall  take   or  causa  to  be  taken   such  additional  safety  and  health  neasvires 
aa   the  Authority  cay  detor:2i:ie  to  be   reasonably  necessary.      .'•5achinary, 
eauipscnt  and  all  hatards   shall  be   r'-ardcd   in  acoordanca  '^th  the   safety 
provisions  of  the   "Vzst,2z1  of  Accident  Prevention  in  Construct ics"  publl-hed 
by  the  Associated  General  Contractors  of  /-■rerioa,    Lie,    to  the   ertcnt  th^t 
such  provisions  ore  not  in  conflict  vith  applicable  local  Lavs.      The  rcncracr: 
shall    also   c==3ly  with    che    "Conscruction   Safecy    and   Health    Regulations''    of    ths 
Occupaclonal    Safety   and   Health   Adninis  c  radon    United   States    Departsent    of   L-cc 

121-2  The  Contractor  shall  naintain  on  acouxata  record  of  all  cases 
of  death,  occnpntionnl  dioaaae,  and  injury  reculrins  radical  attention,  or 
causing  loss  of  tire  Trzs.  vori,   arising  out  of  and   is  tlie  course  of  arploy- 

nant  on  vcri:  under  ths  Contract.     The  Contractor  shall  pro=ptly  furnish 
the  Authority  vith  reports   concamins  thasa  nnttara. 


121.3     ^'S  Contractor  shall  lndc=ify  and  save  hnrtlass  the  Authority 
fr:=  any  claijns  for  daraces  resulting  fros  personal  injury  and/cr  death 
suffered   or  alleged  to  have  bean   sxif fared  by  any  person  aa  a  result  of  any 
vcri  conducted  under  this  contract. 

122.0     SA2IITAHT  JACHZIIZS 

The  Contractor  shall  furnish,    Install  and  nsintain  a=pla  sanitary 
facilities  for  the  vori^en.     As  the  zs^is  arise,   a  auffloient  number  of 
enclosed   ta=porary  toilets   shall  be  conveniently  placed  as  recuirad  by  tha 
sanitary  codes  of  tha  State  and   City  of  Boston.      Zriniting  -^atar  shall  ba 
provided  frca  an  apprcred  souros,    so  piped  or  transported  as  to  keep  it  safe 
_and_  fresh  and  served  froa  singla   service  containers  or  satisfactory  types   of 


sanitary  drlniting  stands  or  fountains.     All  such  facilities  i^  sarricss 
shall  be   furnished  in  strict  acccrdanca  vith  eslst'lng  and  sovemlns  haalth 

resulationa. 
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123-0     aS2  C7  ??.2£[SZ3  .  .         ' 

123.1  1h9.  Contractor  shsil  csTTlae  his  eculr=art,    stcr^^s  ai"  cstarlals 
and  cons-tract loa  cperstlcns  to  the   Contract  Lizita  as  stsvn  oa  tie  Crsvirsa 
ans  as  prsacrlbed  by  ordinances  or  perrlts,    or  as  =27  be  directed  b^  tie 
Auti:arit7,    and  shall  net  uarsaaonably  enc-:=bar  the  slta  or  public  rl^iroo-cf- 
vay  vlth  his  natarials  and  ccnstrtictioa  eqalpiceat. 

123.2  Tie  Contractor  shall  ccsnl/  -nth  ail  reasccabla   iz3tr-ictior.s  ci* 

the  Authority  and  the  ordinances  and  codes  cf  the   City  of  Boston  and  Co==n- 
vealth  o*   Massachusetts,   rsga^^i^S  sl^s,    advertising,   traffic,   firas,    e:c- 
ploslvea,   danger  signals,   barricades  and  fire  preverrtina. 

12^.0     Ri^JOVAL  QT  DEZHIS,    CLZAinilG,    ZTC. 

The  Contractor  shall,   periodically  or  as  dlrectad  during  the  progress 
of  the  vorit,    raso-;^  and  legally  dispose   0-   all  surplus  eaca-/ated  aaterials 
and  debris,,  and  keep  tha  Project  Area  and  public  rights-cf-vay  reasonably 
clear.     Upcn  ccapletion  oi  tha  wori,   he  shall  ra=ove  all  terporary  construe - 
tlca  facilities,   debris  and  usused  natarials  provided  for  the  vcric,   and  put 
the  whole  site  of  the  vcri:  and  public  rights -of -vay  in  a  neat  and  clean  con- 
dition.    Trash  burning  on  the   site  viH  be   subject  to  prior  apjro-i^l  of  the 
Authority  and   eg  is  ting  State  and  City  Lavs. 

L25.O     I2IS?£CTI0H 

125.1    All  aatenals  and  voriccanship  shall  be  subject  to  inspection, 
ezasination,    or  test  by  the  Authority  and/or  its  Inspector  at  any  and  all 
tines  during  nanufacture  or  construction  and  at  any  and  all  places  '-here 
such  nanufacture  or  construction  is   carried  on.     The  Authority  shall  ha-.-e 
the.  right  to  reject  defective  catcrlal  and  voricnanshlp  or  require   its   correc- 
tion.    Unacceptable  verier^ n ship   ahs2_l  be   satisfactorily*  corrected.     Rejected 
naterlal  shall  be  prtrrptly  segregated  and  reno%-ec   frcn  the  Prcjec*  .^ree   and 
replaced  vith  rjsterlal  of  specified   quslity  vlthcut  charge  therefor.      If 
the  Contractor  fails  to  proceed  at   once  vlth  the   correction  of  rejacted_ 
vorl=aashlp  or  d'efective  aavrlal,  the  Authority  cay  by  contract  or  othar- 
vlse  have  the  defects  remedied  or  rejected  =aterlals  r=o-red  tz^i  tha  Pro- 
ject Area   and  charge  the  cost  of  the  sase  acaiast  any  acaeys  vtilch  nay  be     ' 
due  the  Coirtraetcr,   vithout  prejudica  t«  any  other  rlgita  or  resadiea  ef  the 
Authority. 

125.2     The  Contractor  shall  fur=lah  z^ ijtly  all  satariali  reaacaahly 

necessary  for  any  tests  vfaich  aay  be  recolred.      (See  Section  llS.O,    SAhSPLZS, 
CS2IIJICATZS  AOT  T2STS  under  the  GZ222AL  COHSHIDnS,  PAST  I).     All  testa  -fcy 
the  Authority  vlH  be  perforaed   la  such  saaair  aa  act  to  delay  the  vcrh 
uaaecasaarlly  aad   shall  he  sade  as  descrlhcd  la  tha  Teciaical  Specif  1  cat loaa . 
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123 '3     1^«  Contrac-or  shall  aotliy  the  Aatharftj  suS^lcterrtl?  la  ad- 
vance o*   tacit^Illrs  02*  cnnceaJJjg  any  -acilitiea  to  per^il-  prcper  Irsp ac- 
tion.    If  any  racllitifis  axe  ccscealed  vithout  approval  or  ccasest  o^  the. 
Authority,   the  Contractor  shall  uacorer  ^cr  Inspection  and  recover  such 
facllltiea  all  at  hla  ova  esense^   vhea  so  ret^sea'tei  "by  the  Authority. 

Should   It  "be  considered  necessary  or  advisable  hy  the  Authority  az  a: 
tlse  "berore  final  acceptance  o^  the  entire  vorii  to  najce  an  e:=lnatlon  at 
wcrJc  already  cospleted,   "by  uncovering  the  ssse,    the   Contractor  shell  on 
request  promptly  furnish  all  necessary  fadlltlea,   labor,    and  saterlal. 

If  such  vcri:  Is  found  to  "be  defective  la  any  Isponant  or  essential 
respect,   due  to  fault  of  the  Contractor    or  his   subcontractors  he   shall  da- 
fray  all  the  espense  of  such  esamlnatloa  and  of  satisfactory  reconstruct  1  on . 
If,   hovever,    such  vorit  Is  found  to  aeet  the  requirements  of  the  Contract, 
the  actual  cost  of  labor  and  natarlal  necessarily  Isvolved   la  the  eieslnatlo 
and  replacement,   plus  15  percent  of  such  costs  to  cover  superintendence, 
general  exssnses  and  profit,    shall  be  allc-ed  the  Contractor  and  he  shnll 
la  addition  If  completion  of  the  vcris  of  the  entire  Contract  has  been  de- 
layed thereby,   be  srartad  a   suitable  egteasloa  of  tine  on  account  of  the 
additional  voric  iavolved. 

125*^     Inspection  of  caterlsls  and  appurtenances  to  "be  lacorpcrated  i. 
the  Isprovcaenta  esbraced  la  this  Contract  say  be  nade  at  the  place  cf  pro-> 
ductlon,   BJanufacture  or  ahlpneat,  vhsne-wr  the  quantity  Justifies  It,    and 
such  inspection  and  acceptance,   unless  othervlse  stated  la  the  Technical 
Specifications,    shall  Tse' final,    except  as  regards   (l)  latent  defects,    (2) 
departure  fron  specific  requirements  of  the  Contract,    (j)   deaace  or  loss  la 
transit,   or  (^)  fraud  or  such  gross  oistahes  as  ancuat  to  fraud.     Subject 
to  the  requirements   contained   La  the  preceding  seatance,    the   laspectioa 
of  aaterlal  as  a  vfaole  or  in  part  will  be  aade  at  the  Project  Site. 

125.5     Neither-  iaspectlon,   testing,   apprcval  nor  acceptance  cf  the 
voric  la  vhole  or  la  part,   "by  the  Authority  or  Its  agents   acall  relieve  the 
Contractor  cr  his  sureties  of  full  responsibility  for  oaterials  furnished 
cr  vorl.  performed  not   la  strict  accordaace  vith  the   Contract. 

126.0    Hzvis;  sr  thz  authohitt 

The  Authc  ity.  Its  authorized  representatives  and  agents,  shall  at 
all  tines,  have  access  to  and  be  pemitted  to 

observe  and  r-'ri-v  all  -•cri,  -jjterlals,  equlrrmect,  payrolls,  personmel 
records,  employnant  conditions,  nsterlal  invoices,  and  othsr  rels-.-ant  data 
and  records  petr^alniag  to  this  Ccatrac:,  providsd  hove\-ir,  tha-:  all  In- 
structions and  appro*/als  vith  respect  to  tha  -Jorit  vlH  ca  jlven  to  the 
Contractor  only  "by  the  Authority  through  its  authorlnad  racres«ntati-.-3  or 
agents. 
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127.0    n2AL  issPiCnczr 

L2T.1  Vc-n  tia  I==rc-7-r.srt3  arbrscac  la  this  Ccatract  »r?  subrsa.-tlall: 
csspi2-C3d,  ths  Contra ctcr  shall  cstlTr  tis  Aa^tsrlty  la  -.-ntla?  t^js-t  tha  vers 
vlli  'hs  r^ady  far  flaai  laspectlaa  ca  ^  ceTlalt^  data  valca  stall  be  rta-cad 
la  vidz  notice,  lbs  sctlcs  shall  bear  ths  sl^asd  ccacurrsacs  a^  ths  r^ajg" 
seatatlve  oi  tts  Authari-tj  ha-rlas  charss  ct  laspectlca  sad  aaaH  bs  jirsa  art 
least  ten  (lO)  daya  prior  to  the  data  szzriad  far  ri=al  laspectlra.  IT  tha 
Authcnty  deteralaea"  that  the  rtatas  a£  the  laar^ver-ats  Is  iz  rsrresestati  L*. 
vlll  aake  the  arraas^rearta  cecessary  ta  have  flaal  laspectlca  c=eaaed  ca 
the  date  rtatec'  la  suca  aotlce  or_as  oearly  thsre-rter  as  Is  prartlaahla.  Ti 
lasae^loa  party  viH  also  laciade  the  2-313  SaaresaatatlTe  aad  rapr^seatatlTe 
of  each  detartaeat  of  the  City  of  Bsstoa  havia?  charge  a-f  Ij:ara--ra=a3t3  c£  ll's 
character^  vtsn  such.  l=arave=eata  are  latar  to  "bu  accepted  by  t:is  City  a£ 
Bcstos. 

122.0    gjju  cries  7^  uticsgzcts  voss 

IT  the  Authcrlty  de=a  it  sot  espatileat  to  reculre  the  Coatractor  to 
carract  vorS  not  doas  ia  accorcaace  vlth  the  Caatr^ct  Doc.=eats  aa  ecuitabl* 
deductloa  Tras  the  Csatract  Price  viH  be  =sde  by  acreeaeat  betva-a  the   Csa- 
tractar  aad  the  Authority,    aad   subject  to  settleaaat,    la  case  oT  dispute  as 
herein  prcvlced . 

129.0     UtZUSAHCZ 

129.1     5sfan  crrr— Tdag  vori:  the  Chatractcr  shall  subalt  copies   of  his 
Vcrisen's   Csrpeasatica  aad  .'-laaufacturar's  aad  Ccatractor's  Public  Liability 
lasurance  policies  to  the  Authority  for  ra-rlev  and  approval.     He   shall  slrrllar 
subait  his   subcoatractor's  policies  of  slailar  lasuraace  before  each  ccrciaaces 
vorl;.     The  policies   sucaitted   shall  ba   scheduled  oa  aa  approved   'cr=  to  be 
supplied  by"  the  Authority.     Tie  Authority  viH,    la  vrltlag,    ideatlTy  the  poli- 
cies and  ladicatea  its  approval  or  disapproval  of  the  policies.     I7ev  policies 
frca  other  coapaaies  shall  be  provided  ia  place  of  these  disapproved.     Such 
lasurance   shall  be   carried  vlth  flaaacially  respooslble  lasuraace  caapaaies, 
licensed  la  the  State  aad  apprf.-ed  by  the  Authority,    and  shall  be  >s?t  ia 
farce  until  the   Contractor's  vori:  Is  accepted  by  the  Authcrlty.     Contracts 
of  lasuraace   (covering  all  cperatioas  under -t. bis   Contract)   vhich  ertpira  before 

vorit  is  accepted  by  the  Aut.horlty  shall  be  reneved  aad   sub- 
the  Authority  for  its.  approval. 
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129.0  INSURANCE  (Continued) 

The  Contractor  shall   be  responsible  for  maintaining  insurancs 
coverage  in  force  for  the  life  of  this  Contract  of  the  kinds  and  in 
adequate  amounts  to  secure  all  of  his  obligations  under  the  Contract  and 
with  insurance  companies  licensed  to  write  such  insurance  in  the  Commonwealth 
of  Massachusetts.     The  kinds  and  amounts  of  such  insurance  carried  shall 
not  be  less  than  the  kinds  and  amounts  designated  herein,    and   the  Contractor 
agrees  that  the  stipulation   herein  of  the  kinds  and  minimum  amounts  of 
insurance  coverage  or  the  acceotance  by  the  Authority  of  certificates 
indicating  the  kinds  and   limits  of  coverage  shall   in  no  way  limit  the 
liability  of  the  Contractor  to  any  such  kinds  and  amounts  of  insurance 
coverage-     All  policies  issued  shall  indemnify  and  save  harmless  the 
Authority,  their  agents  and  employees  from  any  and  all  ciaims  for  damages 
arising  out  of  this  Contract,   to  either  persons  or  property.     All  insurance 
policies  written  for  this  Contract  shall  be  written  with  such  company  as 
may  be  acceptable  to  the  Authority,  and  shall  be  submitted  to  the  Authority 
for  review  and  approval.     All  policies  so  written  shall  be  extended  for 
the  full   life  of  the  construction  contract.     All   policies  furnished  as 
specified  shall  be  provided  by  the  Contractor  and/or  Subcontractor  at  no 
additional  expense  to  the  Authority. 

129-2  Workmen's  Compensation   Insurance:     The  Contractor  shall  carry 

or  reauire  mat  aaequate  statutory  worvynan's  Compensation   Insurance  be 
carried  for  all   his  employees  and  those  of  his  subcontractors  on  the 
project  in  accordance  with  State  Workmen's  Compensation   Laws,    and  shall, 
in  addition,   provide,   wnere  practicable,    Employer's  General   Liability 
Insurance  for  the  benefit  of  his  emoloyees  not  protected  by  such  com^ 
pensation  laws,  and  proof  of  such  insurance  satisfactory  to  the  Autnority 
shall   be  given.     Satisfactory  certificates  of  said  insurance  shall   be 
filed  with  the  Authority  prior  to  the  preparation  of  the  construction 
contracts.     The  Contractor  will   be  charged  with  the  resoonsibility  for 
proper  and  adequate  Workman's  Comoensatior-.  coverage  for  ail   his  subsecuent 
operations,   and  in  the  event  the  Contractor's  policy  ooes  not  cover  each 
anc  every  subcontractor,   certificates  of  insurance  issued  on  policies 
covering  each  and  every  subcontractor,   shall   be  filed  with  the  Authority 
prior  to  the  commencement  of  such  subcontract  operations. 

The  Contractor  shall   give  written  or  printed  notice  to  all 
persons   under  contract  of  hire  with   him  and  to  every  person   with   whom   he 
is  about  to  enter  into  a  contract  of  hire,    that  he  has  provided  for 
payment  to  injured  employees  by  insuring  as   provided  under  Chapter  152 
of  General   Laws.      The  foregoing  shall   also  apply  to  subcontractors.      The 
form  of  notice  to  be  posted   is   prescribed   by  the  Department  of   Industrial 
Accicents  of  the  Commonwealth  of  Massachusetts. 
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129.3     Concrac-cor' s  Conrpraheasive  Manufacturers'  aad  Coacracrors' 
Liability  and  Property  Damage  L-Laailicv  I-gsurance: 

(1)  The  Contractor  shall  carry  or  require  that  there  be  carried 
Comprehensive  General  Liability  Insurance  providing  for  a 

limit  of  Qot  lass  than  S5Q0,  OOO.OO' for 

all  damages  arising  out  of  bodily  injuries  to  or  deacn  of  one 
person,  and  subject  to  that  limit  for  each  person,  a  total 

limit  of  not  less  than  <:i  .  OOP  ,  QQQ for 

all  damages  arising  out  of  bodily  injuries  to  or  death  of  tvo 
or  acre  persons  in  any  one  accident  to  protect  the  Contractor 
and  his  subcontractors  against  claims  for  injury  to  or  death 
of  one,  or  more  than  one  person,  due  to  accidents  which  (nay 
occur  or  result  from  operations  under  the  Contract.   Such 
insurance  shall  cover  the  use  of  all  equipment,  hoists,  ootor 
vehicles  on  the  site  or  hauling  materials  or  debris  from  the 
site.  The  Contractor  shall  also  carry  Contractor's  Comprehensive 
Property  Damage  Liability  Insurance  providing  for  a  limit  of 

not  less  than    ^c,nn  .  nnn  no for  all  damages 

arising  out  of  injury  to  or  destruction  of  property  in  any  one 
accident,  and  subject  to  that  limit  oer  accident,  a  total  (or 

aggregate)  limit  of  not  less  than    "  '  Z^   .000  ,  OOP 

for  all  damages  arising  out  of  injury  to  or  destruction  of 
property  during  the  policy  period. 

(2)  Satisfactory  certificates  of  said  insurance  shall  be  filed  with 
the  .Authority  prior  to  the  preparation  of  the  construction 
contracts.  The  Contractor  will  be  charged  with  the  responsibility 
for  similar  Public  Liability  protection  for  all  his  subcontract 
operations,  and,  in  the  event  that  the  Contractor's  policy 

does  not  cover  each  and  every  subcontractor,  certificates  of 
insurance  issued  on  policies  covering  each  and  every  subcontractor 
shall  be  filed  with  the  Authority  prior  to  the  commencement  of 
such  subcontract  operations. 

129.4     Owner's  Protective  Liability  Insurance  and  Prouerrv  Damage: 

The  Contractor  shall  provide  the  .Authority  an  insurance  policy 
written  in  the  name  of  the  Authority,  its  employees,  servants 
and  agents,  to  protect  them  from  any  liability  which  nignt  be 
incurred  against  them  as  a  result  of  any  operations  of  the 
Contractor  or  his  subcontractors  or  their  employees.   Such 
insurance  shall  provide  for  a  limit  of  not  less  than 

S500  ,  OOP  .  00 all  damages  arising  out  of  bodily 

injuries  to  or  death  of  one  person,  and  subject  to  that  limit 

for  each  person,  a  total  limit  of  aot  less  than  

<:10C)Q  npn   for  all  damages  arising  out  o:  boaily 

injuries  to  or  ieatn  of  tvo  or  more  persons  in  any  one  accident; 

and  aot  less  than    S5G0  ,  000  .  00 "'oc  ■^H 

damages  arising  out  of  injury  to  or  destruction  of  property  m 
any  oae  accident  and  subject  to  tsat  limit  per  acciasn.t.  a 

total  Lor  aggregate)  limit  or  aot  less  tnan  ^1  .  0 0 C  .."inn 

for  all  damages  arising  cut  of  sucn  injur;."  or 

desiruction  oi  property  during  i:ie  policy  perioc. 


-so- 


us. Q  DTSLllA2fCZ   (Conrinuad) 

129.5  Ccnrorsaeaajye   Autamobila   Liabilic?   and   PropertiT  Daaage   I^isuranc; 

Tifi  Coacrac-ar  saall   carr7  Cjinprai^asive   Autamobiie 
Liabilic?  Lisuraaca  cavernag  ail  ownea  veiiicies ,    h.2,rzd 
Tadicias  or  aon-owued  vediciss    ui  cda   amouac  ai   aoc   I-ss 

-tJiaji  5500,000.00  far  ail 

damages   3.rz.S2ji^  aur.  af  aoaxiv   lajanes   ^a   ar  aeacii  af  ane 
person  and  subject  co   ciac  Llnlr  far  aacd  person,    a   cacai 

at  aoc  Less   cian  Si,  000  ,  OOP  .00 for  ail 

damages   arising  out  ax   boaaiy  mjuxiss    "o   ar  oeacn  af   cvo 
or  mors  persona   in  any  one  accidear:    and  PropcrcT  Damage 
coverage  ia  cie  amount  of  ooc  Less   ciaa.      S5QC  .  OOP  .00 

for  ail  damages   anting  auc 
or  injiiry  to  or  destmction  of  property. 

129.6  Insurance  co-g-erlag  STiecial  dazards:      Special  dazards 
sixail  be  covered  by  nder  or   nders   co   cie  Pviblic  Liabilicy 
and  Property  Damage   insurance  poLicy  ar  poii-ciss   der;:_i2bove 
required  to  be.  furnisded  by  cde  Contractor  or  by  separate 
policies  ox  insurance  as   follows: 

(1)  Property  Damage  Liabilicy  arising  out  of  Che  collapse  of 
or  stmct:iral  injury  to  any  building  or  structure,  due  to 
excavation   (including  borrowing,    filling  or  backfilling 
ia  connection  tierevith.) ,    cofferdam  wori  or  raaovai  or 
rebuilding  of  any  structural   support  thereof. 

(2)  Property  Damage  Liability  for  injury  to  or  destruction  of 
property  arising,    directly  or  indirectly,    from  blasting 
or  explosions  however  caused,    other  than  explosions   af 
air  or  steam  vessels,   piping  under  pressure,   prime  movers, 
oachinexy  or  power   transmitting  equipment. 

(3)  Property  Damage  Liability   for  injury  to   or  destructian  af 
wires,    caaduits,    pipes,    mains,    severs   or  ather   similar 
property,   or  any  apparatus   in  connection   therewith,   below 
the   surface   of   the   ground  arising   from  and  during    the   as  a 
of  mechanical   equipment  for  the  purpose  af  excavating  or 
drilling  within  project  limits;    injury  to  or  destruction 
af  property  at   any   time    resulting   therefrom. 

(i)      The   Contractor   shall   require   similar   insurance    12   sucn 

amounts    ta   be   taicen  out   and  .■aaintained   bv   subcontractors. 
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129.0  INSL'.^NCE  (CcnJ-inuec: 


I  2?  .7  Fire  Injurcnca: 


(1)  '        Oun'nc  fhe  prcsress  of  wcrv  ffie  Canrrcc^cr  sncil   ifrs-zt  cnc  ^-nctntcin 

BUILDER'S  Risk  INSURANCH  ON  CCMP'.zTHD  VAL'JS  PCPJ^  cgsin, 
lass  by  Fire,  lichfninc,wincsrsrrr: ,  Hum'csne,  cyclone,  ^cmccc,  hoi 
expiasjon,  n'of,  rior  cttancfng  c  sfri<»,  circrsfr,  smcka  crc  v-hicie 
dcirtcge,  vcndciism  and  maiicicus  mijchier  upan  all  '.vcrx  in  pices  end 
all  materiai  scored  af  fhe  bm'Idinc  sire,  v/nefher  or  nof  ec/ered  by  per 
h'el  peymenfs  mcde  by  ffie  Autnon'fy .  THfs  inrjrcnca  sneil  bs  in  en 
emcjnf  ecyai  ^Q  ICO  percant  of  Hie  Inr-rcale  porrtcn  cr  ^he  crcjec?  er 
jHci!  be  r'or  fhe  bencMr  of  fne  Au.'horTr/,  ^l^e  Canfrccfor  end  seen  sue 
cenfrncfer  es  thmir  interest  ."ney  raseee.'iveiy  ecpeer.  Tne  Csntrzztzr 
snail  furnish  ffis  Autheriry  vwirh  caf^ified  cepies  cf  ^he  pelic/  cr  scid 
insuranca  immedlateiy  be/ore  prepcreticn  en  .'he  censtnjctien  csntrcetJ 

(2)  PoiicJes  shell  be  s-raeufed  .vith  the  censtructien  cen^^e^t;  ^he  pcli- 
cJes  shall  be  issued  for  .'■he  protec'icn  of  rhe  Centrccror  end  fhe  Au- 
fhcrity  and  its  ogants.. 

(3)  The  polic/  shell  indicate  fhe  Aurhorify  end  if:  aeenfs,  Cenrrecter, 
end  eil  Subcontrccters  es  ^he  ncme  inrjred  wtfh  rhe  less  payable  ^o 
fhe  Authority  as  Trustee. 

130.0       PATENTS 

Tne  Canfractor  shell  hold  end  scve  fht  Authority,    '\tz  or''\csrz,   one  s'^pleyees, 
hcmless    from    liebitity       of  any  ^c^J^e  er  I<:nd,   Inciucirc  casts  one  exaersas,    for, 
or  on  ecaaunt  of,  any  potented  or  unpatented  invenficn,   rresass,   ertfcie,  c  aaali- 
oncs  rncnur'ectured  or  used  in  fhe  parforrrenca  of  fhe  Cantreat,   inclueing  ir;  usa  by 
rhe  Authority,   unless  ofherjvise  specifically  srtpuieted  in  rhe  Technical   Saecifiaa- 
^iQ^s. 

131.0        V/AP..=ANr/  OF  TITLE 

No  material,   suaaiias,   or  ecuicrent  far  .'■he  -^c.-^  s.^ail  ra  r-j.-c.-csec  :-_r'ecr 
fa  any  c.-.cftel   "orrgcae  or  under  a  candi.^icra:   scie  zr  crrsr  rcree—e'r  ;v   -vrl-:.-  ~~ 
interest  rherain  ar  in  a.ny  part  rherecf  is  rarainee  z'/   'he  -eiier  or  j'w'aaiis'.  ~?  'wC"- 

'raarar  s.-.cii   wcrronf  gccc  rirle  to  ail  .Tcraricis,   s'jaai'ei,   anc  2a"_';r~2'"     •;;rc:   ac  zr 
inca.'aorcf ee  if^   '^^  ■■vcn<   -nc  jaan  carrioletia.n  of  all    "C".;  ,   sna!'   a;i''-'ar  ■"?  '.a"?  '■- 
aerher  ■-'irn  oil    irriprcvemenrs  ana  aaaurrencncas  ca.~s:."jcr2a  ar  oicaaa  '~e'3ar   :v  -irr 
'a  'he  Ayfhorify   •''■ee  frcm  c.ny  cicims,    liens,   zr  zr.or^st .       Neir-sr  •'-»  Ca.-.r-rarcr 
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nor  cny  psrson,   firm  or  sarsorcrion  rumi'shing  cny  .Ttcfen'ci  or  Iciso'r  :cr  sny   .worv  cov- 
ered by  ^his  Contrcc?  yiail  neve  sny  n'cfi^  ^o  s  l?«n  jscn  cny  '.-ncrsve.'r-nt  or  ssryran-    ■ 
sncs    fherson.      Nof'hinc  canrcinsa  in  fhjs  scrcrrcsr. ,  hcwever,   jhcfl  cafscf  cr  irr- 
pair  the  rignf  of  rananj  rumisninc  mcrericis  cr  Icirsr  .'o  .-acsver  •-•ndsf  cry  band  cj'ven 
by  fHe  Canrrccrcr  r'or  tireir  amtscJi'on  or  cny  n'chr?  'jncar  cr*/  lev/  pemiffi'rc  rjcn  car- 
sons  ^o  leak  fo  .^;nc3  cu«  ^h^  Canrncstar  fn  hha  rtcrds  of  ,'He  Au^na^t^/.      T-.a  cravisicns 
Of  ^His  pcrcsrasn  sncit  be  insartsc  in  cll  subcantrac^s  end  rr.ztsric:  cantraaJs  end  .-.ai'tca 
of  ifT  previsions  jn-jl  be  given  .'a  all  persans  rumisninc  mcrericis  far  ^He  work  >.nen  no 
fomai  cantrec}'  is  anfered  into  'or  such  mci'encts, 

132.0       GcNcHALGUAilANTV 

Neii'her  fhe  MnaJ  cerfincate  of  pcymer.f  nor  cny  provfsicn  in  .'he  Canrrasf  nar 
pcrtici  cr  enfire  'jse  of  fhe  imcravementt  ernbracad  in  :his  Canfrcaf  by  ^ne  Aui'hcn>/ 
or  rile  public  sncil  cansfilMfs  on  ocaas.'ance  of  work  r.z:  can-  In  cacardanas  wj^n^ha 
Cantrcc.*  or  relieve  .'He  Cantractar  of  Iic3ili^y  in  resaecJ  .'a  cny  exareis  wcrrant'ies  cr 
rascansicJlity  r'or  fcuily  mctaricli  or  wcrkrranshia.      TVia  Canrrac.'ar  snail  prarrafi/ 
remecy  any  cefecfs  In  fhe  v/ork  and  pay  far  cny  canrcaa  ^3  cfher  v/or<  ^esui^ina  rfiere- 
fram  wiifcn  snail  craaar  wifnin  o  period  of  12  nonfhs  ffcm  fhe  zcti  of  final  aacspfanc- 
of  ffie  work.      TVie  Au^Horiry  will  give  nofica  of  defective  mcfericls  end  work  wii+i 
reasonable  prompfness. 

133.0   •    CONTRACTOR  TO  MAKE  OWN  E(AMINATION 

Plans,  calculations,  estimates  of  quantities,  and  any  statements  made 
in  the  Instructions  to  Bidders  or  otherwise  as  to  the  conditions  under  which 
the  worfe  is  to  be  performed  are  not  guaranteed  by  the  Authority  to  be  correct 
or  to  be  a  complete  representation  of  all  existing  data  on  conditions  affect- 
ing the  worfe,  and  the  Contractor  agrees  that  he  has  made  his  own  examination 
and  will  make  no  claim  for  damages  on  account  of  any  errors,   inaccuracies  or 
omissions  that  may  be  found. 

The  Contractor  shall  not  take  any  advantage  or  have- any-chiim "for  damages 
on  account  of  any  discrepancy,  error  or  omrission  in  any  plans,  calculations, 
estimates  of  quantities,   or  any  statement  made  in  the  Instruction  for  Bidders 
or  otherwise  as  to  the  conditions  under  which  the  work  is  to  be  per-^ormed,  and 
he  shall   report  such  discrepancy,  error  or  omission  to  the  Authority  in  writing 
as  soon  as  it  comes  to  his  knowledge,  and  before  proceedina  with  work  related 
to  such  discrepancy,  error  or  omission.     Any  correction  or  modification  of  the 
Specifications  may  be  made  by  the  Authority  when  necessary,   in  their  opinion, 
for  the  proper  fulfillment  of  their  purpose  or  for  their  proper  interpretation. 


-53- 


134.0       REVISIONS  TO  CHAPTER  30,  GENERAL  LAWS,  SECTIONS  390  and  3?M. 


SECTION  I  .    Chapter  30  of  hhe  General  Laws  is  hereby  amended 
by  sfril-.if-ig  ouf  Secfion  39G,  as  ,•nos^  recsnHy  amended  by  secfion  3  of 
cHanrer  774  of  rhe  acts  of   1972  and  insarting  in  place  thereof  Hie 
following  section:  - 

Section  39G  .     Upon  subsronKol   completion  of  the  work  required 
by  a  contTQcr  with  the  commonwealth,   or  any  agency  or  politicaJ  sub- 
division thereof,    for  the  construction,  reconstruction,   alteration,  re-  Applies  to  all   can- 
modelif'g,  repair  or  improvement  of  public  v/ays.   Including  bridges  and        srrucrion  projects 
other  iiinhway  srrucrures,  sewers  and,   water  mains,  airports  and  other  except  buildings 
Dublic  v.or'<s,   the  contractor  shall  present  in  writing  to  the  awarding 
author'tv  irs  certification  that  the  work  has  been  substantially  completed. 
Within  tv/enty-one  days  thereafter,    trre  awarding  authority  shall   present 
to  the  ccntracror  either  a  written  declaration  that  the  work  has  been 
substanliaily  completed  or  an  itemized  list  of  incomplete  or  unsatisfactory 
work  items  required  by  the  contract  sufficient  to  demonstrate  that  the 

work  l;as  not  been  substantially  completed.    The  awarding  authority  may     Contractor  Initiates 
includ<»   vith  such  list  a  notice  setting  forth  a  reasonable  time,   which  final   payments  pro- 

shall   no''  in  cny  event  be  prior  to  the  contract  completion  dote,  within  cedure 

which  M-'a  contractor  must  ochieve  substantial   completion  of  the  work. 
In  the  event  that  the  av/arding  authority  fails  to  respond,   by  pre- 

sentallon  of  a  v/ritten  declaration  or  itemized  list  as  aforesaid,    to  Substantial   completi 

the  contractor's  certification  within  the  twenty-one  day  period,  in  force  when  ooenc 

the  contractor's  certification  shall  take  effect  as  the  awarding     '  fails  to  respond' 

author-lv's  declaration  that  the  work  has  been  substantially  com- 
pleted. 


'•Vithm  sixty-five  days  after  the  effective  dote  of  a  declara- 
tion qI  ::  substonriol    completion,    the  awarding  authority  shell   pre- 
pare ond  forthwith  send  to  the  contractor  for  acceptance  a  sub- 
stantial completion  estimate  for  the  quantity  and  price  of  the  work 
done  (iivj  nil  but  one  percent  retoinoge  on  that  work,    including  the 
quonf'f,  ,   price  and  all   but  one  percent  retaincge  for  tlie  undisputed 
porr  o'  -^och  v/ork  Item  and  extra  v/ork  item  in  dispute  but  excluding 
the  disputed  part   Miereof,    less  the  estimated  cost  of  completing  all 
incomplete  and  unsatisfactory  work  Items  and  less  th^  total   periodic 
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V. 


con^rocfors  and  ^o^  yef  ocld  ^o  o.K  P°)"^enf  t.Ied  by  suo- 

occoun.  PU.UO..  JL^ '  ;  ;':::r/^rr  '^'°^"^'  '^'■°'■"'^ 

^o  said  secrlon  fh.Vry-nfne  r  she      .     ?    •    '  T  ""•'''""'  ^^°l^=- 

oM.ers.  '      ^  suoconfracfors,   ma^^^,cl  shippers  or  6J  uavs 


l'".^•eres^  ^o  accrue 


If  ^^e  awcrdinq  aufhon>v  fm'Ic  y^  ^  , 

section  on  ar  before  The  1^^^'"'""'%"^"'^^-  ^'  '^'^ 
ue.cre  rne  dafe  herein  obov-  se^  for^h       m»  j- 

aufhor.^y  shall  pay  .a  ^he  contractor  Inter'es    L  1   '  .        ' 

would  have  be-n  due  ho  hh»  .  'nferes.  on  fhe  amounf  which 

.  je..„un,..  ..en  =H.,  JL;  1'7:  e  ::r;r.  z."  .^tv'^ 

frorn  sucn  date  to  the  dote  on  wh.Vh  ^^,o  '^J^^'"^-  Bank  of  Boston 

^Hot  substantial   completion  estle  to  rhT!     ^  7  '  "^'^  ''  ^=^   '^-'^ 

or  to  the  dote  oi  pcy^«nt  therJor         h"  ""^^°=^°^  -raccepronce 

®  °'^/  whicnever  occurs  tir?t       TU^ 

I 'St  of  all   incQf-nU^a  «,  .•   '  ■      '^^'^^^^.ec,   a  complere 

^l<eco..,=c.>crfo,U,o  compute  sucn  work  wi,.,„  .;,,;:";/'  „     ,         ,         ■ 

owcrd.ng  cu;hor„y  ^oy,    subseauenr  ,o  seven  rfcy,'   v^i- "  ^n  "^  '°  °'   ""P' ' 

.0  .he  =on,,o=,o,  b,  c...M-f,-ed  .c;i,  re,u,„  .ece        .^  ;:.';;„,.  -"""  ''  ^^^  ='  = 

-or.  „e™  end  cncrge  ,.he   cos,  of  soa,e  -o  the  con.roc.o,  . 

onoMc.rom  rne    con.roc.orstcfing   ,hQ,=IUf  the  work, e- 


°   'inci    es.'lrr.cre   For   th 


-.e   quantify  and  price  of  ^he   wcr'<   done   end" 

"      ---   ^ ^'    '•••'=''<   less  cl!    ccyr7^  =  -.r.   r-^^'^   .^  ,,■    . 

-  ~""'    ^    'nscscr.on  shows   Micr  w-rlc   I'p-.  ro       ■        ■  ■ 

,.o„  ;;::■.;:;■:::  :;;;='.-:=  -  unso,;s;oc:or,,    or  .hc/docu..enro- 
,„-  .,,.;      '."  '/■  ""'■==:  ncs  nc.  be,n   ccrrplered.     If  H-,e  -v.-pr-- 

".  -..nor,,,  ,c,,s,o  pre.ocre  end  send  ,o  ,he  ccn.rpc.cr  .be  f.-n'ol 
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r',f  ::;'.!:1'-    witlnn    lliiily   dc;y<;    oUc    rcccip'.O''   •■"C'icT    O^    COmplciicn, 
fiio   C-.  •i-clinc)  ouflicrll/   sliril  I    pay    to   flic    coi'ircciO''    infcrcs'    on    tng 
amoui'i  -./Incli  "-vould  hov;  been  due  ^o  fi-e  cofi'rocfor  pursucnt  ic 
sucii   f'f-il   cif'rncfe  cf  ^he  rofc  Kereinci'cvc  provided  from  fne 
hhirtic'l'  day    offer  sycn   complef'on  until    ^hs  cere  on  '.vliIcH  fne 
ov/ard''ir|  oufhorify  sends  Mis   Final   es^'imcre  I'D  f'he  conrrocfor   for 
occep'o-ics  or  Hie  dcfe  o-^  payment  fherefor,  wniciiever  occuis  'Irs.', 
provid"d  t■So^  Tne  awarding  aufhorify's  I^spec^ion  shows  thof  no  work 
irems  r'jquired  by  fhe  conlrach  remain  inccnr.pl  ere  or  unsafisFacfory  . 
Inferest  snail   nof  be  poid  nersunder  on  amounl'S  for  which   inferesf  is 
required  fo  be  paid  In  ccnnecrlon  wifh  fhe  subsfanf iai    complefion  esh'- 
mafe  a?  hereinabove  provided.    The  av/crding  aufhorit-y  snail    include 
fhe  amounf  of  fhe  inferesf  required  fo  be  paid  hereunder  In  fhe  final 
esfimat'?  . 


T!"e  awarding  aufhcrify  shall   poy  fhe  omounf  due  pursuant  fo 
any  p^^riodic,    subsfonfial    complefion  or  final   esfimofe  v/ifhin   fhirfy- 
five  dciy;  offer  recslpf  of  wriffen  occepfance  for  such  e5^ima^e  from 
fhe  confracfor  and  shall   pay  Inferesf  on  fhe  omounf  due  pursuaof  fo 
such  e?t'mafe  a*"  fhe  rofe  hereinabove  provided  from  fhcf  fhirfy-fiffh 
day  fo  the  dofe  o'"    poymenf. 


35  days  ^o  pay 
periodic  estima 


I"Jo  periodic,   subsfanfiol   complefion  or  final   esfimafe  or  cccesf- 
ance  or  paymenf  fhereo*  shall   bar  a  confracfor  from  reserving  all  righfs 
fo  disp'.'fe    fhe  quontify  and  omounf  of,   or  fhe  failure  of  fhe  ov/ording 
aufhorii/  fo  approve  o  qucnfify  and  omounf  O'",   oil    or  port  O'   any  work 
Ifem  o""  nxtro  work  ifem. 

S'.-bsfanf ioi    complefion,    for  fhe  purposes  O'"  fhis  secfion,   shell  mean 
eifher  fhcf  fhe  work  required  by  fhe  confroct  has  been  complered  excepf 
for  work  having  a   confracf  pries  of  less  then  one   percenf  o^  frs   fhen 
adiusfe'J  foral   confracf  price,   or  subsfcnfiall  y  all  of  fhe  work  has  been 
compls^ed  and  opened  fo  public  use  excepf  for  minor  incomplefe  or  un- 
sofisfo-tory  work  ifems  fhcf  do  nof  maferiolly  impair  fhe  usefulness  c 
fhe  wc"!;  required  by  fhe  confracf. 

SECTION   2.     Secfion  39M  of  -.aid  chcpfer  30  Is  hereby  amencsd 
by  inseriira  offer  fhe  ,firsf  senfence  fhe   following   fv/o  senfencss:   - 
Every  h-'d  for'such   confracf  shall   be  accompanied  by  o  bid  deposif   m 
the  fern  of  a  bid  bond,    or  cash,    or  a  csrfifled  check  on,    cr  c  frecsur- 
sr's  or   r-jshier's  check  Issued  by,   a  responsible  bcr.k  or   ^rusr   comccny, 
pc/cb'c   fo   tlie  av/crdIng  aufiiorlfy.     Such  bid  ceposif  shell   be   i  n  en 
cmcupf  nof   less  fhon  five  percenf  of  the  vclue  of  fhe   oroposed  v/ork, 
cs  esfli'-nted  by  fhe  awarding  oufhorlfy,   buf  In  no  evenf  lesj   fhen  one 
iiu'dr^'i  do  I  I  crs  . 


Oefinifion  of  su 
comoi  ef  ion 


Bid  bonds  fo  be 
In  1 ieu  of  cash 


SrCTiCN    3.     This  ocf  she'!    nof  be  coollceble  fo   ccnrrocfs   =x2- 


:jr5^ 


r-'cr    fc    jcnuery 


ni  r.'. 


ee  ".  -u"c'e:  dor. 


d  s evenf 


-SIX 


i  fcrure   cpz>  >  cz 
frecrs  c-^erdad 
cry  i  ,    1  976 
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■      ■  GENERAL   SPECIFICATIONS 

GENERAL    CONDITIONS 

Part    II 

(LABOR-STANDARDS    PROVISIONS) 

201.0  DEFINED   TERMS 

Except  where  the  context  clearly   indicates  otherwise,    the  following 
terms   as   used    in   these   Labor-Standards   Provisions,    shall    have  the  meanings 
ascribed   to  them   in   this   Section.      The  term,    "Subcontractor",    means   any 
Subcontractor  whose   subcontract  covers   any  of  the  work  covered   by  this 
Contract.      The  term,    "subcontract",    means   any   subcontract  which   calls   for 
the  performance  of  any  of  the  work  covered   by   this   Contract. 

202.0  MINIMUM  WAGE    RATES    FOR    LABORERS   AND   MECHANICS 

All    laborers   and   mechanics   employed   upon   the  work  covered   by  this 
Contract  shall   be  paid   unconditionally  and   not  less  often   than  once  each 
week,    and   without  subsequent  deduction   or   rebate  on   any  account   (except 
such   payroll   deductions   as   are  made  mandatory   by   law   and   such  other  payroll 
deductions  as   are  permitted   by   applicable   regulations   issued   by   the  Commissioner 
of   Labor  and    Industries,    Massachusetts   Department  of   Labor  and    Industries, 
pursuant  to  the  Anti-Kickback   Rules   hereinafter   identified),    the  full   amounts 
due  at  time  of  payment  computed   at  wage   rates   not   less   than   those  contained 
in   the  wage  determination   decision   of  said   Commissioner  of  Labor  and 
Industries   which   is   set  forth   below  and   made  a   part   hereof,    regardless  of  any 
contractual    relationship   which   may   be  alleged   to  exist  between   the   Contractor 
or  any   Subcontractor  and   such   laborers   and   mechanics.      All    laborers   and 
mechanics   employed   upon   such   work   shall    be  paid   in   cash,    except  that 
payment  may   be   by  check   if  the  employer   provides   or   secures   satisfactory 
facilities   approved   by  the   Boston    Redevelopment  Authority   for  the  cashing  of 
the  same  without  cost  or  expense  to   the  employee. 


(See   following   page  for  Wage   Rates) 


Boston 
Redevelopment 

Authority 
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SepteiT.ber  12,   1984  ^■ 

"r.   Georce  W.   Ripley,   Ccnroissioner 
Department  of  Labor  and  Industries 
Commonwealth  of  Massacliusetts 
Leverett  Saltonstall   Building 
I'JO  Cambridge  Street 
boston,  MA         02202  ' 

Dear  Commissioner  Ripley: 

Please  send  me  the  current  Classification  and  Minimum  Wage  Rates  for  construction 
work  in  tlie  City  of  Boston. 

The  work  will   involve  architectural   restoration  of  the  property  at  12  MORLEY  STREET 
in  Roxbury,   also  known  as  the  EDWARD  EVERETT  HALE  house,   in  the  Kittredge  Square 
Urban  Renewal  Area. 

Tnank  you. 


Robert  B.   McGilvray  (J 

Chief  of  Rehabilitation 
Boston  Redevelopment  Authority 


'  Cir/  HGii  Saucre 

5cs:cn  ^yicsscchusers  C22C1 

(617]  722-J3CC 


'Sl^e  C[Iinmit0nfDeaiii|  of  ^jOR2asa£i]uscti9 

DEPARTMENT  OF  LABOR  AND  INDUSTRIES 
DIVISION  OP  INDUSTRIAL  SAFETY 
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MINIMUM    WAGS   RATES 


^V^ 


^^ 


Revised   09/05/34 
as   determined   by   the  Cormiissioner  under   the  provisions  of  the  Massachusetts 

General  Laws,   Chapter   149,    Sections   26   to   27D, 


C^Ay^rrV-   y^l7;^y^^77^Ay 


PROJECT         ^^  0-/9  ^ 

» 

TOWN      fi 

'<<x 

AWAJiDING 

AUTHORITY      -  jCS      /? 

^^ 

LOCATION 
Total 

'/■^/^a^ 

'Z^-X 

Total 

total 

Classification 

Oats 

Rate 

Date 

Rate 

Date 

Rate 

Master  Mechanic 

11-01-33 

23.05 

05-01-84 

23.60 

11-01-34 

24. li 

Maint,   Mechanic 

11-01-33 

21.52 

05-01-34 

21.77 

11-01-84 

22.27 

Hoisting  Engineer 

11-01-33 

21.34 

05-01-84 

21.89 

11-01-84 

23.39 

Crane  Oper. 

11-01-33 

21.34 

05-01-34 

21.39 

11-01-34 

23.39 

Power  Shovel  Oper, 

11-01-83 

21.34 

05-01-34 

21.89 

■    11-01-84 

23.39 

Grader  Oper. 

11-01-33 

21.22 

05-01-34 

21.77 

ll'-01-34 

22.27 

Bulldozer  Oper. 

11-01-33 

21.22 

05-01-34 

21.77 

11-01-84 

22.27 

Roller  Oper. 

11-01-33 

21.22 

05-01-84 

21.77 

11-01-84 

22.27 

0th.   Power  Dr.   Equ. 

11-01-33 

21.22 

05-01-34 

21.77 

11-01-34 

22.27 

Compressor  Oper. 

11-01-33 

18.39 

05-01-84 

18.83 

11-01-34 

19.27 

Pxmpman 

11-01-33 

13.39 

05-01-84 

18.83 

11-01-34 

19.27 

Asst.   Engineisrs 

~Steam~Fireman 

11-01-33 

19.76 

05-01-34 

20.23 

11-01-84 

20.70 

-Tr.   Crane-Gradall 

11-01-33 

17.49 

05-01-84 

17.91 

11-01-84 

13.33 

-Other  Equip. 

11-01-83 

16.66 

05-01-34 

17.06 

11-01-84 

17.46 

Roofer-Comp. 

06-01-33 

19.86 

12-01-83 

20.68 

05-01-84 

21.86 

Roofer-Slate 

06-01-33 

19.86 

12-01-33 

20.68 

05-01-84 

21.36 

Damproofer 

06-01-33 

19.86 

12-01-33 

20.68 

05-01-34 

21.86 

Slev.   Constructor 

10-12-83 

22.215 

Elev.   Const.   Helper 

10-12-33 

16.425 

Glazier 

10-29-83 

20.71 

10-17-84 

22.06 

Sprinkler  Fitter 

09-16-33 

24.05 

. 

Asbestos  Worker 

09-01-33 

21.81 

09-01-84 

22.81 

Sheet  Metal   Worker 

09-01-33 

23.82 

03-01-84 

25.22 

Ironworkers 

01-01-34 

21.90 

07-01-34 

22.40 

01-01-85 

22.90 

Bricklayer 

08-01-34 

21.71 

02-01-85 

22.46 

Cement  Mason 

09-01-33 

20.55 

03-01-84 

21.20 

09-01-84 

21.35 

Waterproofer 

09-01-33 

20.55 

03-01-84 

21.20 

09-01-34 

21.35 

Plasterer 

07-01-34 

21.88 

01-01-85 

22.61 

Carpenter 

08-01-33 

20.56 

08-01-84 

22.31 

Electrician 

03-01-34 

24.30- 

09-01-84 

25  .08 

03-01-85 

25.36 

Plumber 

09-01-84 

24.48 

Pipefitter 

09-01-34 

24.65. 

Painter 

07-01-84 

22.62 

01-01-85 

23.37 

07-01-85 

24.07 

S/S  Painter 

07-01-84 

23.62 

01-01-35 

23.37 

07-01-35 

25.07 

Steel    Painter 

07-01-84 

25.67 

01-01-35 

26.49 

07-01-35 

27.20 

Repainz 

07-01-84 

19.89 

01-01-85 

21.55 

07-01-85 

22.23 

DEPARTMENT  OF  LABOR  AND  INDUSTRIES 
'DIVISION  OP  INDUSTRIAL  SAFETY 

HISIMUH   WAGS   RATSS 

LABORERS BAST 

Revised  08/09/34 


9/^/t 


^r 


as  determined   by   the  Commissioner  under  the  provisions  of  the  Massachusetts 
General  Laws,   Chapter  149,   Sections  26  to  27D 


ryCyr/.^TT     v>   ^ ^jy^/^J^TTa a^ 


PROJECT             ^^d/^  ^                        # 

TOWN 

/$  aj<^ 

AWARDING 

AUTHORirr        ^.     j/^^ 

^ 

LOCATION  7.2- 

/^^/^i^-y  Sj 

Total 

Total 

'^Total 

Classification 

Date 

Rate 

Date 

Rate 

Date 

Rate  ' 

* 

LABORER 

12-01-33 

15.75 

06-01-84 

16.30 

12-01-34 

16,75 

CARPENTER   TENDER 

12-01-33 

15.75 

06-01-34 

16.30 

12-01-84 

16.75 

CAISSON   TENDER 

12-C1-33 

15.75 

06-01-34 

16.30 

12-01-34 

16.75 

ASPHALT  RAKER 

12-01-83 

16.00 

06-01-84 

16.55    ■ 

12-01-84 

17.00 

PIPELAYER 

12-01-83 

16.00 

06-01-84 

26.55 

12-01-34 

17.00 

JACK  HAMMER   OPER. 

12-01-83 

16.00 

■  06-01-34 

16.55 

12-01-84 

17.00 

MASON   TENDER 

12-01-33 

16.00 

06-01-84 

16.55 

12-01-34 

17.00 

PLASTER'S   TENDER 

12-01-33 

16.00 

06-01-84 

16.55 

12-01-34 

17.00 

STONE  SPREADER 

12-01-33 

16.00 

06-01-34 

16.55 

12-01-84 

17.00 

FENCE  ERECTOR 

12-01-33 

16.00 

06-01-84 

16.55 

12-01-34 

17.00 

PRE  CAST   FLOOR 

12-01-33 

16.25 

06-01-34 

16.80 

12-01-84 

17.25 

AIR   TRACK   CRLR.    OP. 

13-01-83 

16.50 

06-01-84 

17,05 

12-01-34 

17.50 

CURB   :3liTrb:R 

12-01-83 

16.50 

06-01-34 

17.05 

12-01-34 

17.50      ' 

BLASTER 

12-01-83 

16.75 

06-01-84 

17.30 

12-01-34 

17.75 

MINERS 

12-01-33 

16.75 

06-01-34 

17.30 

12-01-84 

17.75 

ASBESTOS   REMOVAL 

12-01-83 

16.25 

06-01-84 

16.30 

12-01-34 

17.25 

DECONTAMINATION 

WORK 

12-01-83 

16.25 

06-01-84 

16.30 

12-01-84 

17.25 

TRUCK   DRIVER 

05-01-34 

16.78 

11-01-34 

17.03 

05-01-85 

17.78 

OPER.    3   AXLE   EQUIP. 

05-01-84 

16.85 

11-01-34 

17.10 

05-01-35 

17.35 

OPER.    4    S    5  AXLE    ' 

05-01-34 

16.97 

11-01-34 

17.22 

05-01-35 

17.97 

EUCLID  OPERATOR 

05-01-34 

17.07 

11-01-34 

17.32 

05-01-35 

18.07 

GRAVEL   S   FILL 

TRUCK   DRIVER 

05-01-34 

15.22 

11-01-34 

15.47 

05-01-35 

16.22 

OPER.    3  AXLE  EQUIP. 

05-01-84 

15.29 

11-01-84 

15.54 

05-01-85 

16.29 

OPER.    4   S   5  AXLE 

05-01-34 

15.41 

11-01-84 

15.65 

05-01-85 

16.41 

SIGN   ERECTOR 

06-01-84 

15.44 

06-01-85 

16.14 

06-01-36 

16.84 

ASPH.    DRVR. 

08-09-34 

15.34 

ASPH.    1    MAN  SPRAY 

08-09-34 

13.20 

ASPH.    HELPER 

08-09-34 

15.13 

DIVER 

05-01-33 

26.51 

TENDER 

05-01-33 

19.55 

PILE    DRIVER 

05-01-33 

20.10 

05-01-34 

20  .60 

11-01-84 

21.10 

BOILER    MAKER 

10-01-83 

21.501 

MILLWRIGHT 

08-01-33 

20.60 

01-01-34 

20.85 

06-01-34 

21.65 

MARBLE   SETTER 

08-01-84 

21.10 

TILE   SETTER 

08-01-34 

21.10 

TERRA Z20   SETTER 

08-01-34 

21.10 

w. 

^^g|,g^              ' 

sm 

fc^Pl 

%1 

i^l^' 

OPFICE 

OF  THE  COMMISSIONER 

Georg 

e  W. 

Ripley 

-ZOO  -^cum/yttici^  J^^^htee^,    ^06^<yn,,    02202 


RZ:   Scacemenc  of  Compliance 


Dear 

In  conjunction  with  che  Commissioner  issuing  prevailing  wage  rates,  as   stated 
in  Sections  27  and  27A  Chapter  149,  to  a  public  body  or  public  official;  he  will 
also  issue  a  statement  of  compliance  to  be  incorporated  with  each  specification 
and  contract.   The  statement  of  compliance  is  in  Chapter  149  Section  27B,  which 
states: 

Each  such  contractor,  subcontractor  or  public  body  shall  furnish  to  the 
Commissioner  of  Labor  and  Industries  within  fifteen  days  after  completion  of 
its  portion  of  the  work  a  statement,  executed  by  the  contractor,  subcontractor 
or  public  body  or  by  any  authorized  officer  or  employer  of  the  contractor, 
subcontractor  or  public  body  who  supervises  the  payment  of  wages. 


George  W.  Ripley 
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Une    ioo 


OTn/nuyniaeai 


^00  '^€amU0^  i4««^  ^<M^   02:i02 


STATEMENT  CF  CCMPLIANCE 


19 


I. 


(Title) 


(Name  of  signatcnry  party) 
do  hereby  state: 
That  I  pay  cr  sijpervise  the  payment  of  the  persons  employed  by. 


on  the 

(Contractor,  sijbcontractor  of  public  body) 


(Building  or  Project) 


and  tiiat  all  mechanics  and  apprentices ,  teamsters ,  chauffeurs  and 
laborers  employed  oti  said  project  have  been  paid  in  accordance  with  wages 
determined  under  the  provisions  of  Sections  twenty-seven  (27)  and 
twenty-seven  A  (27A)  of  Chapter  one  hundred  and  forty-nine  (149)  of  die 
General  Laws. 


Signature 


Title. 


(Signed  under  penalties  of  perjiiry  as 
provided  for  under  Section  27B  of 
Chapter  149,  General  Laws.) 
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Decisions:   MA84-3010   Effective  Date:   4/6/84 

Mod.  1  6/21/84 


Revised;  June  25,1984 


SUFFOLK  COUNTY  WAGE  RATE  SCALE 


TRADE 

4 

.  ASBESTOS  WORKERS 

.  BOILER  MAKERS 

.  BRICKLAYERS;  STONE  MASONS;  POINTERS; 
CAULKERS;  AND  CLEANERS; 

.  RESIDENTAL  AND 

.  VENEER  PLASTERING 


.  CARPENTERS 


.  CEMENT  MASONS 


BASIC 
HOURLY 

RATE 


18.06 
18.16 

17.76 
11.56 

17.11 
18.60 


FRINGE  BENEFITS  PAYMENTS 
(H&W  and  PENSION) 


3.82 
3.44 

3.47 

2.57 

3.67 
2.85 


ELECTRICIANS 

ELEVATOR  CONSTRUCTORS 
(Helper) 

(Probationary  Helper) 

GLAZIERS 

IRON  WORKER 

LABORERS  (Building) 
Class  I 
Class  II 
Class  III 
Class  IV 
Class  V 


19.20 

19.31 

13.52 

9.65 

17.30 
17.75 


13.75 
14.00 
14.50 
14.75 
15,00 


5.01 

3.00+a+b 
3.00+a+b 


3.45 
4.25 


2.80 


DEFINITIONS: 

Class  I:   Laborers,  Carpenter  Tenders. 

Class  II:   Jackhammer  Op.,  Pavement  Breakers,  Asphalt  Rakers,  Carbide  Core  Drilli: 

Machine,  Chain  saw  Op.,  Pipelayer,  Barco  Type  Jumping  Tampers, Laser  Beam  Concrete 

Pump,  Mason  Tenders,  Motorized  Mixers,  Ride-on  Motorized  Buggy,  Fence  and  Beam  Ra. 

Erectors . 

Class  III:   Air  Tract,  Block  Pavers,  Rammers  Curb  Setter. 

Class  IV:   Blasters,  Powdennen. 

Class  V:   Pre-Cast  Floor  and  Roof  Plan  Erectors. 
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Decisions:   MA84-3010 
Revised;  June  25  ,  1984 


Effective  Date:   4/6/84 


SUFFOLK  COUNTY  WAGE  RATE  SCALE 

BASIC 
HOURLY 

RATE 


LABORERS   (Heavy  &  Highway) 
Class  I 
Class  II 
Class  III 
Class  IV 


13.20 
13.45 
13.95 
14.20 


FRINGE   BENEFITS    PAYMENl 
(H&W  and  PENSION) 


2.80 
2.80 
2.80 
2.80 


DEFINITIONS 

Class  I:   Carpenter  Tenders,  Cement  Finisher  Tenders,  Laborers. 

Class  II:   Asphalt  Rakers,  Fence  and  Guard  Rail  Erector,  Laser  Beam  Op.,  Mason 

Tenders,  Pipelayer,  Pneumatic  Drill  Op.,  Pneumatic  Tool  Op.,  Wagon  Drill  Op. 

Class  III:   Air  Track  Op.,  Block  Ravers  Rammer,  Curb  Setters. 


LABORERS  (Tunnels,  Caisson  and  Cylinder  Work  in  Compressed  Air:) 


Class  V-A 
Class  V-B 
Class  V-C 
Class  V-D 
Class  V-E 


19.43 
20.93 
20.10 
21.17 
21.67 


2.80 
2.80 
2.80 
2.80 
2.80 


DEFINITIONS 

Class  V-A:  Powder  watchmen,  top  men  on  iron  bolt,  change  house  attendant. 

Class  V-B:  Brakeman,  trackman,  groutman,  laborer,  outside  lock  tender,  lock  ten' 

gauge  tenders. 

Class  V-C:  Motonnen. 

Class  V-D:  Blasterer. 

Class  V-E:  Mucking  machine  operator. 

LABORERS  (Free  Air  Operation  Shield  driven  and  liner  plate  in  free  air:) 


Class  VI-A 
Class  VI-B 
Class  VI-C 
Class  VI-D 
Class  VI-E 
Class  VI-F 
Class  VI-G 
Class  VI-H 


15.05 

14.20 
14.20 
14.53 
13.95 
14.10 
14.20 
15.05 


2.80 
2.80 
2.80 
2.80 
2.80 
2.80 
2.80 
2.80 
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Decisions:  MA84-3010  Effective  Date:  klhl^k 

Revised;  June  25,  1984 

SUFFOLK  COUNTY  WAGE  RATE  SCALE 


BASIC 

HOURLY  FRINGE  BENEFITS  PAYMENTS 

RATE  (H&W  and  PENSION) 

DEFINITIONS 

Class  VI-A: .Miners,  miner  welder,  conveyor  operator,  motonnen,  mucking  machine 

operator,  nozzlemen,  grout  men,  shaft  and  tunnel  steel  and  rodmen,  shield  and 

erector,  arm  operators. 

Class  VI-B:  Brakemen,  trackmen.   Cleaning  concrete  and  caulking  tunnel  (both  new 

existing); 

Class  VI-C:  Concrete  workers,  strippers  and  form  movers  (wood  &  steel). 

Class  VI-D:   Rock  shaft,  concrete  lining  of  same  and  tunnel  in  free  air: 

Class  VI-E:  Change  house  attendants. 

Class  VI-F:  Laborers,  topside. 

Class  VI-G:  Brakeman,  trackman,  tunnel  laborers,  shaft  laborers. 

Class  VI-H:  Miner,  cage  tender,  bellman. 

.  LABORERS  (OPEN  AIR  CAISSONS,  UNDERPINNING  AND  TEST  BORING  INDUSTRIES): 

Open  Air  Caisson,  underpinning  work  and  Boring  Crew; 
Boring  Crew: 

Class  I-A  -     13.75                       2.80 

Class  I-B  -     14.50                       2.80 
Test  Boring; 

Class  II-A  13.75                       2.80 

Class  II-B  14.62                       2.80 

.  LABORERS  (OPEN  AIR  CAISSON,  UNDERPINNING  WORK  AND  BORING  CREW)  " 
Boring  Crew: 

Class  I-A:   Laborers,  topman 
Class  I-B:   Bottom  man. 

Test  Boring 

Class  II-A:   Laborer. 
Class  II-B:   Driller. 

.  BORERS  (OPEN  AIR  CAISSONS,  UNDERPIINNING  AND  TEST  BORING  INDUSTRIES) 
Includes  installation  and  performance  of  caissons  of  all  types,  underpinning, 
soil  test  borings,  core  borings,  diamond  drill  soundings,  wash  borings,  auger  boring 
shot  drilling,  grouting  (cement,  chemical,  etc.),  installation  of  earth  and  rock 
anchors,  tieback,  ground  water  observation  wells  and  monitoring  wells,  installation 
instrumentation,  drilling  and  installation  of  horizontal  drains,  lagging  (carryins  c 
bands  and  settling  bands  in  place),  installation  and  extraction  of  grout  pipes,  pit 
work,  hand  excavation  and  labor  required  in  pile  driving  and  related  work,  welding  c 
caissons  of  all  types,  cutting-off  concrete  piles  and  clean-up: 
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Decisions:   MA84-3010    Effective  Date:   4/6/84 


Revised;  June  25,  1984 


LATHERS 


.  LINE  CONSTRUCTORS 
Lineman 
Driver  Groundman 


Groundman 
Equipment  Operator 
&  Cablemen 

.  MARBLE,  TILE  & 
TERRAZO  WORXER 

.  MARBLE  &  TILE  FINISHERS 

.  TERRAZO  FINISHER 

.  MILLWRIGHTS 


PAINTERS 


New  constructions: 
Brush/Taper 
Spray/ Sand blaster 
Steel 


Repaint: 

Brush/Taper 

Spray/Sandblaster 

Steel 

Sign  Painters 

.  PILE  DR I YEMEN 

.  PLASTERERS 


Plaster  Tenders 


SUFFOLK  COUNTY  WAGE  RATE  SCALE 

BASIC 

HOURLY 

RATE 


11.90 


17.50 
14.00 

9.63 
14.88 


17.15 

15.04 
17.85 
17.10 


17.45 
18.45 
20.50 


15.72 
16.72 
20.50 
13.00 

17.40 

17.35 

14.00 


FRINGE  BENEFITS  PAYMZI 
(H&W  and  PENSION) 

1.58 


2.87 
2.87 

1.53 
1.53 


3.45 

2.85 
2.85 
4.85 


4.77 
4.77 
4.77 


4.77 
4.77 
4.77 
4.77 

3.20 

4.05 

2.49 
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Decisions:   MA84-3010     Effective  Date:   4/6/84 


Revised;  June  25,  1984 


SUFFOLK  COUNTY  WAGE  RATE  SCALE 


BASIC 
HOURLY 

RATE 
BASIC 


FRINGE  BENEFITS  PAYMENTS 
(H&W  and  PENSION) 


PLUMBERS,  STEAMFITTERS : 
Repairing  &  Replacing; 

PIPEFITTERS 


18.48 
17.50 

18.95 


4.60 
4.60 

4.50 


POWER  EQUIPMENT 


OPERATORS 


(BUILDING,  HEAVY  &  HIGHWAY,  &  MARINE  CONSTRUCTION) 


Class  I 

boom  lengths, 
including  jib 

Over  150  ft. 

Over  185  ft. 

Over  210  ft. 

Over  250  ft. 

Over  295  ft. 
Class  II 
Class  III 
Class  IV 
Class  V 
Class  VI 


18.41 


19.05 
19.55 
20.00 
20.82 
21.76 
18.29 
15.35 
16.75 
13.58 
14.43 


3.68+e 


3.68+e 
3,68+e 
3.68+e 
3.68+e 
3.68+e 
3.68+e 
3.68+e 
3.68+e 
3.68+e 
3.68+e 


.  POWER  EQUIPMENT  OPERATORS,  BUILDING  CONSTRUCTION:   CLASS  DEFINITIONS 

CLASS  I:   Cranes,  shovels,  truck  cranes,  cherry  pickers,  dragline,  trench  hoes,  back 
three  drum  machines,  derricks,  pile  drivers,  elevator  to  hoists,  gradalls, 
shovel  dozers,  front  end  loaders,  fork  lifts,  augers,  boring  machines,  rotary  drills 
post  hole  hammers,  post  hole  diggers,  pumpcrete  machines,  asphalt  plant  (on  site), 
concrete  batching  and/or  mizing  plant  (on  site),  crusher  plant  (on  site),  paving  cor. 
mixers,  timber  jacks. 

CLASS  II:   Sonic  or  vibratory  hammers,  graders,  tandem  scrapers,  concrete  pumps,  dul 
dozers,  tractors,  york  rakes,  mulching  machines,  portable  steam  boiler,  portable 
generators , rollers ,  spreaders,  tampers  (self  propelled  or  tractor  drawn),  asphalt 
pavers,  mechanic  maintenance,  paying  screed  machines,  stationary  steam  boilers,  avir 
concrete  finishing  machines,  cal  trucks,  (when  operated  by  the  employer  on  the  job  £ 
CLASS  III:   Pumps  )l-3  grouped),  compressors,  welding  machines  (1-3  grouped), 
generators,  concrete  vibrators,  lighting  plants,  heaters  (power  driven  1-5), 
well-point  systems  (operationg  and  installing  ),  syphones-pullsometers ,  concrete  mi- 
values  controlling  permanent  plant  air  or  steam,  conveyors,  Jackson  type  tampers, 
single  diaphragm  pump,  lighting  plants. 
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Decisions:   MA84-3010  Effective  Date:   4/6/84 

Revised;  June  25,  1984 

CLASS  IV:   Assistant  engineers  (firemen). 

CLASS  V:   Assistant  engineers  (other  than  truck  cranes  and  gradalls). 

CLASS  VI:   Assistant  engineers  (on  truck,  cranes  and  gradalls). 

.  P0^;ER  EQUIPTMENT  operators  (heavy  &  HICmJAY  CONSTRUCTION): 

CLASS  I:  Power  shovels,  cranes,  truck  cranes,  derricks,  pile  drivers,  trenching 
machines,  mechanical  hoist  pavement  breakers,  cement  concrete  pavers,  draglines,  \ 
engines,  three  drm  machines,  pumpcrete  machines,  uke  loaders,  shovel  dozers,  front 
loaders,  mucking  machines,  shaft  hoists,  steam  engines,  backhoe ,  gradalls,  cable  « 
fork  lifts,  cherry  pickers,  boring  machines,  rotary  drills,  pesthole  hammers,  por 
diggers,  asphalt  plant  on  job  site,  concrete  batching  and/or  mixing  plant  on  job  . 
crusher  plant  on  job  site,  paving  concrete  mixers,  timber  jacks. 
CLASS  II:  Sonic  or  vibratory  hammers,  graders;  scrapers;  tandem  scrapers,  bulldos 
tractors,  mechanic  maintenance,  york  rakes,  mulching  machines,  paving  screed  mach: 
stationary  steam  boilers,  paving  concrete  finishing  machines,  grout  pumps,  prtabla 
boilers,  portable  steam  generators,  rollers,  spreaders,  asphalt  pavers,  locomotive 
machines  used  in  place  thereof,  tampers,  self  propelled  or  tractor  dravn,  cal 
trucks , ballast  regulators,  rail  anchor  machines,  switch  tampers. 

CLASS  III:  Pximp  (1-3  grouped),  compressors;  welding  machine  (1-3  grouped),  geners 
lighting  plants,  heaters  (power  driven)  (1-5),  syphons-plulsometers,  concrete  mixe 
valves  controlling  permanent  plant  air  steam,  conveyors,  wellpoint  system  (operatj 
installing).  — 

CLASS  IV :   Assistant  engineers  (fir-emen). 

CLASS  V:   Assistant  engineers  (other  than  truck  cranes  and  gradalls). 
CLASS  VI:   Assistant  engineers  (on  truck  cranes  and  gradalls). 

.  POWER  EQUIPMENT  OPERATOR  (MARINE  CONSTRUCTION): 

CLASS  I;   Shovels,  cranes,  truck  cranes,  cherry  pickers,  derricks,  pile  drivers,  t 

more  drxim  machines,  lighterns,  derrick  boats,  trenching,  mechanic,  hoists  pavement 

breakers,  cement  concrete  pavers,  draglines,  hoisting  engines,  pumpcrete  machines, 

elevating  graders,  shovels,  dozers,  frontend  loaders,  backhoe,  gradalls,  cable  way 

boring  machines,  rotary  drills,  post  hole  hammer,  post  hole  diggers,  fork  lifts,  I 

jacks,  asphalt  plant  (on  site),  concrete  batching  and/or  mixing  plant  (on  site),  c 

plant,  (on  site),  paving  concrete  mixers. 

CLASS  II:   Portable  steam  boilers,  portable  steam  generators,  sonic  or  vibratory  h 

graders,  scrapers,  tandem  scrapers,  concrete  pumps,  bulldozers,  tractors,  york  rak 

mulching  machines,  rollers,  spreader,  tamper  self-propelled  or  tractor  drawn,  asph 

pavers,  concrete  mixers  with  side  loaders  mechanic-maintenance,  cal  truck,  ballast 

regulator,  switch  tampers,  rail  anchor  machines,  tire  trucks. 

CLASS  III:   Pumps,  compressors,  welding  machines,  heaters  (power  driven),  valves 

controlling  permanent  plan  air  or  steam,  well  point  systems,  augers-powered  by 

independence  engines  &  attached  to  pile  drivers,  hydraulic  saws,  generators,  light 

plants,  syphons-pulsometers ,  concrete  mixers,  conveyors. 

CLASS  IV:   Assistant  engineers  (firemen). 

CLASS  V:    Assistant  engineers  (other  than  truck  cranes  and  gradalls). 

CLASS  VI:   Assistant  engineers  (on  truck  cranes  and  gradalls). 
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Decisions:   MA84-3010 


Effective  Date:  kl^lZh 


Revised;  June  25,  1984 


SUFFOLK  COUNTY  WAGE  RATE  SCALE 

BASIC 
HOURLY 

RATE 


.  ROOFERS 


FRINGE  BENEFITS  PAYMENTS 
(H&W  and  PENSION) 


Journeymen 

Pitchwork 

Slaters 

SHEETMETAL  WORKERS 
Residential 

SPRINKLER  FITTERS 

TILE  &  MARBLE  FINISHERS: 

TERilAZZO  FINISHERS: 


17.26 
18.26 
17.51 

20.10 

14.07 

18.30 
15.04 
17.85 


4, 

.75 

4 

.75 

4. 

.75 

5, 

.29 

3, 

.79 

2, 

.41 

2. 

.85 

1, 

.50 

3, 

.00+d+e 

3, 

,OCH-d+e 

3. 

,00+d-l-e 

3. 

,0(X-d+e 

3. 

,00+d+e 

3. 

,0Oi-d+e 

3, 

,00+d+e 

.  TRUCK  DRIVERS  (Building,  Heavy  &  Highway  Construction) 
CLASS  I   12.86 
CLASS  II  13.03 

CLASS  III  -      13.10 

CLASS  IV  13.22 
CLASS  V  13.32 
CLASS  VI  13.61 
CLASS  VII  13.90 

CLASS  I:   Station  wagons,  panel  truck  and  pick  up  trucks. 

CLASS  II:  Two  axle  equipment;  helpers  on  low  bed  when  assigned  at  the  discretion 

of  the  employer,  warehousemen,,  forklift  operators. 

CLASS  III:  Three  axle  equipment  and  tiremen. 

CLASS  IV:   Four  and  five  axle  equipment. 

CLASS  V:    Specialized  earth  moving  equipment  under  35  tons  other  than  convential 

trucks,  low  bed,  vachual,  mechanics,  paving  restoration  equipment,  mechanics. 

CLASS  VI:   Specialized  earth  moving  equipment  over  35  tons. 

CLASS  VII:  Trailer  for  earth  moving  equipment  (double  hookup). 

.  WELDERS  -  Receive  rate  prescribed  for  craft  to  which  welding  is  incidental. 

Unlisted  classification  needed  for  work  not  included  within  the  scope  of  the 
classifications  listed  may  be  added  after  award  only  as  provided  in  the  labor 
standards  contract  clauses  (29  CFR  5.5  (a)  (1)  (ii). 
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PAID  HOLIDAYS 

PAID  HOLIDAYS:   A-New  Year's  Day;  B-Memorial  Day;  C-Independence  Day;  D-Labor  Da3ii 
E-Thanksgiving  Day;  F-Christmas  Day. 

a)  Paid  Holidays:   A  through  F  and  the  day  after  Thanksgiving  Day. 

b)  Employer  contributes  8%  of  basic  hourly  rate  for  5  years  or  more  of  service  c 
basic  hourly  rate  for  6  months  to  5  years  of  service  as  vacation  pay  credit. 

c)  Paid  Holidays:   A  through  F  and  Bunker  Hill  Day,  provide  the  employee  has  bee 
employed  5  working  days  prior  to  any  one  of  the  listed  holidays. 

d)  Paid  holidays:   A  through  F,  Washington's  Birthday,  Patriots  Day,  Columbus  Da 
Veterans  Day. 

e)  Paid  Vacation:   4  months  to  1  year-1/2  day's  pay  per  month;  1-5  years-1  week; 
years  2  weeks;  10  years  or  more-3  weeks.   Employee  must  have  receive  pay  for 
during  last  year  of  employment. 
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CITY   OF   BOSTON 

COMMUNITY    DEVELOPMENT   BLOCK    GRANT 
(CD. B.C.) 
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CITY  OF  BOSTON 
COMMUNITY  DEVELOPMENT  BLOCK  GRANT 
(C . D. B . G  .  ) 
GENERAL  TERMS  AND  CONDITIONS 


GENERAL  COMPLIANCES  REQUIRED  OF  CONTRACTORS 

A .    Overall  Coraplianee 

The  CaNTRACTOR  employed  under  chis  AGREEMENT  shall 
comply  with  all  the  provisions  of  the  Housing  and  Communicy 
Development  Ace  If  1974,  a.s     amended,  regulations  issued 
pursuant  thereto,  and  such  directives,  and  instructions 
as  may  be  issued  from  time  to  time  in  connection  therewith 
by  the  Department  of  Housing  and  Urban  Development,  and 
•  with  all  other  Federal,  State,  and  Local  laws  applicable 
to  its  activities. 

EQUAL  EMPLOYMENT  OPPORTUNITY  AND  NON-DISCRIMINATORY  PRACTICES 
A.   General 

During  the  performance  of  this  contract,  the 
CONTRACTOR  agrees  as  follows: 

(1)     The  CQMTTIACTQR  will    not   to  discriminats  acainst  any 
Sinployee  or  applicant  for  e.Tp  1  oycan t  because  of  rzc2, 
color,   religion,   sax,  or  national    origin.     Tne  CONTRACTOR 
win    taka  affimative  action   to  ensure   that  applicantj 
ara  employed,   and  that  employees   are   treated  curing  their 
eirpioyiT^snt,  without  regard   to   their  rzcs,   color,    religions, 
se:?,   or  national    origin.      Such   action   shall    include,   but 
not  be  liraitsd  to,    tha   following:      Employment,   upgrading, 
derrotion,    or,  transfer,    recrui  t.-nent  or  recruit-ant  adver- 
tising;'  layoff  or   tanni nation;    rates   of  pay  or  o"her 
forrs   of  compensation;    and 'Sel  ecti on    for  training,    in 
eluding  apprenticeship.      The  COfiTPACTOR  agrees    to   post   in 
conspicuous   places,   available   to   employees   and  applicants 
for  employment,     notices    to  be  provided     by  setting  forth 
the   provisions   of   this    nondiscrimination   clause. 
(24  C.-R  130.15) 

Contnjcticn  Contracts 

The   following   provisions,    shall    also   apply  when   this   AGI^Ei;'^EiiT 
is    for  cons  trjcti  on  ,    derr.ol  i  ti  en  ,    landscaping,    or   S"~ilar  activities 
and   the  AG"E£>^E'^T     a-cunt   is    greater  than   'IN   "-C-SAND   OGLL-^S 
( SIG  ,CGQ. CO) . 
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(2)  ine  CCiN'T?j;CTOn  will,    in   all    sc  1  ic*  :it:cns   or  acvertisr- 

.r.ants   for  cn:p;oy«2S   placed  by  or  en   canal  f  of  tne  COM- 
THACTOR,  stata   trmz  all   oualifiec  apGiicsncs  wil*    racaivs 
consideration   for  ernplayrr.ant:  withcu;  racard  zc  rica,   colcr, 
raligion,   sax,   op  national    origin   {Z^  Cr"    :3Q.I5). 

(3)  Tne  CQNTHACTOR  will    sand   tp  each   labor  union  or  ra?ra- 
santative  of  workers  with  which  he  has   a  collective  bar- 
gaining agrasn:ent     or  other  Contract  or  understanding,   a 
notica  to  be  provided  by   the  Contract  Ccmpiiance  Officer 
advising  the  said   labcr  union  or  workers'    reprasentati ves 
of  the  CQNTPJ3.CT0R' s   ccrrri  t-T.ent- under   this   section   and   shall 
post  copies   of  the  notice   in  conspicuous   places   available 

ta  esplcyees  and  applicants   for  enrp  1  cyirten t     (24  CFR  130.13). 

(4}       Tne  CQNTTIACTOR  will    comply  with   all    provisions   of  executive 
Order  11246  of  Septamber  24,   1965,   and  of  the  rules,   regula- 
tions and     relevant  orders  of  the  Secretary  of  Laaar 
(24  CFR  130.15) :      , 

(3)       Tne  CONTRACTOR  will    fum-ish   all    inforr.ation  and  reports    (set 
forth  in  section  XY.   A.   herein)    required  by  the  rules,   regula- 
tions, and  relevant  orders,  of  the  Secretary  of  Labor,   or 
pursuant  thereto,   and  will   permit  access   to  his  books,   records, 
and  accounts  by   the  Department  and  the  Secretar>  of  Labor  for 
■purpoies  of  investigation   to  ascertain  comoliance  with  such 
rules,  re-gulatvons,   and  orders     (24  CrR  130.15). 

(S)       In  the  event  of  the  CONTRACTOR'S   ncn  compliance  with   the  non 
discrimination  clause  of  this  contract  or  with  any  of  such 
rules,   regulations,   or  order,   this   contract  may  be  cancelled, 
terainatad  or  suspended  in  whole  or  in  part  and  the  CONTRACTOR 
may  be  declared   ineligible  for  further  Government  Contracts 
or  federally  assisted  contructicn   CONTRACT  procedures   authorized 
in  Executive  Order  11246  of  September  24,    1965,   or  by   rule, 
reculation  or  order  of  the  Secretary  of  Labor,   or  as  other- 
wise provided  by   law   (24  CfR  130.15). 

(7)       Tne  CONTRACTOR     will    include   the  previsions  of  paracrapns 
(1)    through   (7)    in   every  ;Subcantract  or  purchase  crcer 
,._     unless  exempted  by   rules,    regulations,   or  orders  of   the 
Secretary  of  Labor   issued  pursuant   to   section  204  of 
Executive  Order   11246  of  September  24,    1955,   so   that  such 
provisions  will    be  binding  upon   each   SUSCDNTRACTCR  or 
vendor.      The   CONTRACTOR  will    lake   such   ac.icn  with    respect 
to  any  SU3CQNT.RACT0R  or  purchase   crcer  as    the  CITY   or 
H.U.Q.   may  direct  as   a^.r.eans   of   enforcing   such   provrsions, 
including   sanctions    for  noncompliance:      Provided,    r.C'^ayer, 
that   in   the  event  a- CONTPv'^CTCR  bccci-es    involved   in,   zr   is 
threatened  with,    litigation  with   a    s^-bcon:ract  cr  '^erczr 
as   a   '-esult  of  such   di.-ecticn  by  H.L'.D.,    :.-=   'C.'i"".-l~C-. 
.-rav   recuest    the   L'nited   States    tc   enter*  i-tc   s.ch    ':i'zzi:zri 


protect   tne    interest   or    tr.e   ^n"  tec    states 
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General  KesDonsibi 


(1)  The  CONTRACTOR  agrees  chat  ic  will  be  bound  by  the 
equalopporcunicy  clause  sec  forth  in  3.,  paragraphs  1  ch rough 
7- above  wich  respect  to  ics  own  employnencparccices  when 

it  participates  in  federally-assisced  construction  work.. 

(2)  The  CONTRACTOR  hereby  agrees  chac  ic  will  incorporace 

or  cause  to  be  incorporated  into  any  contract  for  construction 
work,  or  mod i f i ca c i on  thereof,  as  defined  in  the  regulations 
of  the  Secretary  of  Labor  at  41  CFR  Chapter  60,  which  is 
paid-  for  in  whole  or  in  part  with  funds  obtained  from  the 
Federal  Government  or  borrowed  on  the  credit  of  che  Federal 
Government  pursuant  to  a  grant,  contract,  loan,  insurance, 
or  guarantee,  the  equal  opportunity  clause  set  forth  in  B., 
paragraphs  1  through  7  above. 

(3)  The-  CONTRACTOR  agrees  that  it  will  assist  and  cooperate 
actively  wich  the  administering  agency  and  the  Secretary  of 
Labor  in  obtaining  the  compliance  of  contractors  and 
subcontractors  with  che  equal  opportunity  clause  and  the 
rules,  regulations,  and  relevant  orders  of  the  Secretary  of 
Labor,  that  ic  will  furnish  the  administering  agency  and  the 
Secretary  of  Labor  such  information  as  they  may  require  for 
the  supervision  of  such  compliance,  and  that  ic  will  otherwise 
assist  the  administering  agency  in  the  discharge  of  che 
agency's  primary  responsibility  for  securing  compliance. 

(4)  The  CONTRACTOR  agrees  that  it  will  refrain  from  entering 
into  any  contract  'agreement  or  contracc  modificacion  subject 
to  Executive  Order  11246  of  September  25,  1965,  with  a 
contractor  debarred  from,  or  who  has  not  demonscraced 
eligibilicy  for,  Government  contracts  and  federally-assisced 
construction  contracts  pursuant  to  the  Executive  Order  and 
will  carry  out  such  sanctions  and  penalties  for  violation 

of  the  equal  opportunity  clause  as  may  be  imposed  upon 
contractors  and  subcontractors  by  the  administering  agency 
or  the  Secretary  of  Labor  pursuant  to  Part  II,  Subpart  D 
of  the  Executive  Order.    In  addition,  the  CONTRACTOR  agrees 
that  if  it  fails  or  refuses  to  comply  with  these  undertakings, 
the  administering  agency  may  take  any  or  all  of  the  following 
actions:   Cancel,  terminate,  or  suspend  in  whole  or  in  part 
this  grant,   (contract,  loan,  insurance,  guarantee);  refrain 
from  extending  any  further  assistance  to  the  contractor 
under  the  program  with  respect  to  which  the  failure  or 
refund  occurred  until  satisfactory  assurance  of  future 
compliance  has  been  received  from  such  contractor;  and 
refer  the  case  to  the  Department  of  Justice  for  appropriate 
legal  proceedings. 


"OO- 


Trai.TJ.ic,    Zr.'slc\msr.z   and   Contracting  Crpcr~ur. ici js    for    Susir.ss.;    ard 

Lsver   r.nccr.a    Persons 

ivery   csntractor  snd    subcor. cracror  shall   incorpor^ca,    or   causa    to  be   ir.- 
carporacad,    in   all   ccncracts    for  vork   in   ccrtneccion  vi-h    zhLs    s<2ccian   3 
csversd  ?T3Jacs,    Zha -folloving   cl-ausa    (raiarrad    co    as    cha-  sc-callad 
"secrloa  3   cl-aus«")  : 

A.  Tie  work   co   be  p«rior:3ad   undar    chis   csncracc    is   aa  a 
project   assi-scad  uadar  a   prcgran  prtjvldinf  diracr 
Teacral   financial   as3is"anca   froia   cha  Daparr=anc  of 
Housing   and  Urban  Davaioptacnc   and    Ls   subject   co    che 
r«ruirsaencs   of   secdon   3   of    che  Haiising  and  Urban 
Developaenc  Act   of  1363,    as   aacndcd,    12  U.S.C.      I701u. 
Section   3   ras^-uiraa    that    co    che  sraatasc  extanc   feasible 
oppor^'uniclcs    for  training   ana   asployrr.anc  be  s^''*^   lover 
iacona   rasidcncs   of    che   project   araa  and   contracts    for 
worit  in  comjectioa  with    the   project   co  be   avarded   co   busia- 
aes3   concerns   which  are   located   la  or  c.-ned.  ia   subscancial 

•    part  by   persons    residing   ia   che   area  of    che   project. 

B.  Tie   parties    co    chis    contract  will   comply  wich    che   provis- 
ions  of   said   section   3   and    che    regulations    iss-uad'  pursuant 
thereto   by    cha   Secretary  of   Housing    and   Urban   Davelopsant 
sac   forth   ia   24   CTS,  Part    135,    and    all   applicable   r-^es 
and  orders   of    che  Departrsant    issued    cher^under  prior    co 
Che   ejcecjcion   of    chls    cancract-      The   parties    :=    chis   con- 
tract  certify    and-  agree    chat    chey    are   under  ao    contractual 
or  other   disability  vhich  would    p raven c    chers    fron   conpl/- 
ing  with    these    raquir^nants- 

C.  The   CCNT^\CTCR  will    scr.d    co    each    labor   organiaaclcn    or 
reprasancacive   of  worxars   vlch  which  \i&   has   a   collaccive 
bargaining    agrecrienc    or   ocher    concracc    or   unders  canding , 
ii    any,    a    noclce    advising    cha    said    labor   orgsniaacion    or 
'-"oriccrs    raprasan  cacive'  o  f    his    cc.Trri  ; cr.cn  :s    ur.dsr    chls 
section    cl-usa    and    shall    pest    ccpiss    of    ;his    r.ccice    in 
conspicuous    placas    available    co    employees    and    applicancs 
for   er^olovrT^cnc    or   crainlnt. 
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D.      Tz&      CCNT~j\CTOH.  vlil    include    z'r.Ls    saciion    3    clause    Ir.    every 
subconcracc    for  vcrk    in    cor.r.accicn  --iih    che    project    ar.d   vi_l, 
ac    the   direction   of -the   CITT ,    :cke    aoproprlace    a.czLzr.    our- 
suanc    Co    :hc    subcontract   upon   2    finding    that    the   subcontractor 
i3    in   violation   of    regulations    issued   by    the   Secretary   of 
Housing    and   Urban   Dcvelopcent,    2^    C~?.    135.      The   CCNT"-^'rrQR' 
will   not    subcontract   vith    any   subcontractor  vherc   it   has 
nocica   or   knowledge    that    the   latter   'r^zs   been   found   in 
violation   of    regulations    under   24   Cr"R    Part    135  ar.d   vili   not 
lac    any    subcontract    unless    the    subcontractor  has    first    provided 
it   vlth    a    praliainary    stater^ent    of    ability    to    c==?ly   vith    the 
requirc'.Ticnts   of    those   rcsulations. 

i.      CoopLianca  with    the  provisions   of   section   3,    the   rsguiations 
sec   fonth   in   24   crx  Part    135,    and    all   applicable   rules    and 
orders   of    the  Depart=:anc   Issued    thereunder   prior    to    the 
exacucion  of    the   cancract,    shall  be   a   condition  of    the 
"eaeral    financial   assistance   provided    to    the   project,    bind- 
ing  upon    the  CONTxlACraR  and    subcontractors,    in   any.      failure 
ca    fulfill   these   raquireaencs    shall   subject    the   COKTPJ^CIO'S, 
ssd   subcontractors,    if   any,    to    those   sanctions   specified,  by 
Che  grant  or  loan  agrasaeac  or  concmcc    chrough  which   r ecaral 
assistance   is   provided,    and   co    such   sanctions   as   are   soecifiad 
07   24   era  Part    122, 

(1)     Section  3  pn:ject  areas  are  defined  as: 

a.      Arsas  designed  as  Urban  Renewal   arzis  pursuant  to 

the  provisions  of  Title  I  of  the  Housing  and  Developr.ent 
Act.  of  1249,   the  boundaries  of  said  Urban  Renewal 
areas  are  set  forth   in  £:thibit  A   of  the  AGa££>^HT. 


See 

Attached 

'  ^^^  b.       Areas  designated  as   Model   Gities  areas   pursuant  ts 

the  provisions  of  the  Oe.'ncnstration  Cities  and 
^^1^^--  HetroDolitan  Development  Act  of  IS60,   the  boundaries 

^°°^'^^   ^°     .  of  said  .'*:del   Cities  area   is  set  forth  in  Exhibit  3 
LDBG-3^  of.this  AGK£Z>1£.NT. 

c.       If  the  project  is  net  in  one  of . the  above  areas,   the 
project  boundary  shall    be  coextensive  with   the 
boundaries  of  the  City  of  Boston   {Z^CTR^   135.15). 

(3;     Tr.s   Inco.-ne  Limit  fzr   the  purpose  of  Section  3    i  s   as 
TO  1 1 cws : 

a.        Lc'-er  inccre   project  area   resident   is   cne  wnc:a   fc,'::ily   incc-e 
less    than   9C-   of   the  -ecian    incr-e   :cr   tr.a   Hcsion 
area    (Z^C:^.  ^  :35-5(  5)  (3) )  .      Said    i-cc-.a   Vi-i^aticn 
!"^£    been   sat  bv   tr.o  H'JD   secreiirv  as    thirteen   'ihc'JSc.''d 
nine   rurcrec    fl3.9CC'    ici'ars. 
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(3)     Sscticn  3  businessas  ara  defined' as: 

a.  Susiness  ccrcerns   "located  within   the  Secticn  3 
ccvered  area  -sans   the   individuals  or  fims   located 
within   the  project  area  as  defir,e<i  above   [Z<^Zr'R&    135.3(b)) 
listed  on  the  Oepart:::ents  registry  of  aligible 
business  concerns  and  which  qualify  as  2~all   businesses 
by  the  Small   Business  Administration. 

b.  Business  concerns  owned  in  substantial   part  by 
persons  residing  in   the  Section  3  project  area  .T^eans 
these  business  concerns  which  are:     512  or  i-::cre 
owned  by  persons  residing  within   the  Section  3  area, 
as  set _ forth  above;   listed  on'  the  Oepartn:ent  of 
Housing  and  Urban  Development  .^egistery,  owned  by- 
persons  considered   to  be  socially  or  sconomically 
disadvantaged;  and  which  qaulify  under  the  Srall 
Business  size  standards  of  the  Small   Business  Administration 
(24CFR^  135.5(c)). 

For  compliance  with  parts   B.  ,   C. ,   and  D.   which   follov^,   TABLES  AAP-1   co  AAF 
are  pr-ovided  in  the  section  marked  with   pages      ST-3   co   ST-5. 

3.     Utilization  of  Lower  Income  Residents   as  Trainees   (  TA3LE  AA?-1.    Page   SI-3 

(1)  Tie  CONTHACTOR  acrees  tia.-!:  he  will,  to  the  createst  ax-tsnt 
feasihlc/  utilise  the  na:ci3ii3.  nusher  of  persons,  alicihle 
section  3  project  area  residents,  in  the  ^rarious  trai-iing 
categories  in  all  phases  at  the  work  to  be  perfortied  under 
this  AG?^Z:iZ2IT;  and,  to  fill  all  vacant  trai-iing  positions 
with  lower  incoae  project  area  residents,  except  for  those 
positions  which  reaain  unfilled  after  a  cood  faith  effort, 
as  defined  herein,  has  been  nada  to  fill  then  with  elicibl 
lower    incoae    project    area    residents     {2<iCl"R    S.     135.40)  . 


(2)        ~cr    ti»    rcrpcsas    cf    zr.:.s    n~jj'^zy.ziy~    a.-c    ^ecr-sn    j    a    cccc 

faith,    eifcr-    sr.all    incluca    but    -ct    ba     li^izac    -c  ,     tlia 
f ollowi-g : 

« 

a.  De  ta  r3i.ninc  Iha  ra:ci.3v;3  ~u=ber'  cf  irai.-:aes  vhich  ^lay 
be  atilizad  i~  aach  ccristrucri.cn.  and  ncn -ccns  true  t  icn 
phase  of  tb.a  Section  2    crcjact  :.-t  cuas-icn. 

1.   De tar^i-ii-ic  tha  >7u=ber  of  Trai^naas 

i    Canszr"cctiaa  Contracts 

a.  ■  -Tor  the  building'  ccnstructicn  occuraticns, 
tbe  number  of  trainaas  cr  aopranticas  fcr 
eaca  occupation  shall  be  that  n',i=bar  which. 
can  reasonably  be  utilized  in  eacn  occupation 
on  aach  phase  of  a  Sec-ticn  3  covered  project 
and  in  no  event  shall  tnat  number  be  less 
than  the  numher  of  trainees  or  apprentices 
determined  pur-suant  to  reculations  issued 
by  the  Secretary  cf  Labor  for  each  buildimr 
constrTaction  occupation,  as  set-for-h  i^ 
Che  Equal  Employment  Opportiininy  Notices  on 
pages  EZO-1  to  EEO-12  of  this  doctoment. 

ii.   Non  Construction  Contracts  and  Construction 

Contract^  not  covered  by  the  above  paracraph. 

a.   3uildin<j  construction  occupations  for 

which  ratios  are  not  deter'sined  pursuant 
to  reculations  of  the  Secretary  of  Labor, 
tha  nuaher  of  trainees  for  each  occupation 
shall  be  that  nuaber  which  can  reasonably 
be  utilized  in  each  occupation  on  aach 
phase  of  a  Section  3  covered  project.   The  ■ 
contractor  or  subcontractor  shall  initially 
determine  the  =axinu.n  nuaber  of  trainees 
for  each  occupation  and  subait  that  deter- 
mination along  with  its  justification  -co 
the  Department. 

b.  Establishing  a  goal  of  the  number  cf  trainee  positions 
which  shall  be  filled  by  low-inccna  project  area  rasid' 

c.  Advertisina  trainee  oositTcns  in  local  .-ne-dia 
(2iC.-na  135.30(2)). 

d.  Consp-ic'jcus  ly  posting  training  cp^crtunity  notices 
on  t.^e  ;:rr:;:o^z<i   project  sita  (Z^C.--,  S  l2S.S0{i)  {z]) . 
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2.       Send'ing  nat:c=s   tc   c:rr:unity  crccr.izations   lQc=tad 

in   the  pre j act  arsa   r=cusst1nc   r=fsrrais.      (£;can:pl2S: 

Project  Area   CcrrTi  * -es ,    Ser'/ica   Ltd  i  cv'nent  k  P.ecava"!- 

opiT.ant,   Cpportuni  ties    Ind'jstri  l  ir=  tion  Cantar.,   L'rtan 

Leaaue*  Ccncanr-atac  i-Tiolc-— .ant  Prccram,   etc.) 

(2AC-R  §  125.30(a)(2)). 

* 

f.  Maintaining  a  list  of  all   "Ic^er-incc-e  project  area 
rasidants  who  apply  on  their  cwn  initiative  (or  who 

•  'are  r^fzrrad  fron  any  source),   and  snploying  such 
persons  if  othenvisa  qualified.      If  no  vacancy 
e:cists,   the  applicant  shall   be  listed  for  the  first 
available  vacancy  (Z^C^^  135.50(a)(2)). 

g.  Where  the  CDNTaACTQR  fills  a  vacant  position,  which 
other.^Tse  could  be  filled  by  a  law-inccnie  resident 
of  the  project  area,   inrrediataly  prior  to  undertaking 
wor^  pursuant  to  this  AGRiZ}i£-^T,   the  CDNTRACTOR 
shall   satr'orth  eYide.nca,   acceptable  tn  the  Secretary 
of  the  Oeaartnant  of  Housing  and  Urban  Oevelop-ent, 

:  ■     t.'jat-  his  actions  were  not  an  attanrpt  ta  ci rcuin*/e-nt 
the  regulations  satforth  in  Section  3  and  this 
AGREEiEHT  (24CrH  ^13S.6a(b)). 

C.       Utilization  of  Laver-Incoing  Area  Residents  as  £.r:olovees.      (TABLZ  AAP- 

Page   ST-4) 
(1)     Tne  CuNT^CTOR  agrees   that,   to  the  greatest  extant  feas- 
ible,  he  will  "fulfill   his  obligation  under  Section  3  and 
this  AGREiJ'HIT ,   ta  utilize  lcwer-inco::ie  area  residents  as 
employees  by: 

a.  Identifying  the  number  of  positions  in  the  various 
occupational    categories   including  skilled,   Scfni- 
skilled  and  unskilled  labor,   needed  to  perforn:  eicii 
phase  of  the  Section  3  covered  project     {Z^CFR^ 
135. 55(a)).  ^ 

b.  Identifying  of  the  positions   identified   in  paragraph 
(a)   of  this   section,    the  number  of  positions   in   the 
various  occupaticnal   categories  which  are  currently 
occupied  by  recular,   permanent  er:oicy?es    (Z-^C'R  S 
135. 55(b)).        '  -^ 

c.  Identifying,   of  the  positions   identified   in  paragraph 
(a)   of  this   section,    the  number  of  positions    in 
various   occupational    catagcrias  -"h^ch  are   r.ot  currancly 
occupied   by   recular,    permanent  erclcveas    (2-C"R  ^ 
135.55(c)).        ■  '  ^ 

d.  Establishing,    of   the   pes  i  tiers    ics.n-i-'iec    in   para- 
graph  (c)   of   this   section,   a   ccal   whicn   is   ccnsistant 
with   the   purpose  of   this    subrart  >•;:.-:.-.   52c-.   occu- 
paticnal   catccory  of   the  nurbsr  c:   ccsi tiers    zz   -£ 

i  1 1  ed   by    Icwer   inccr.a    r  =  si  cents    :-    ihs   Sac 


cz-r-ere'i   project   area    (Z-C.'^'S    '"'    -  =  ■'-'.  ^ 


..^]]'l?z'^^'   ^ 
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e.       ."^akinc  a  coed   faith  sffcrt  ta   fiil   ai'   of   ths 

positions   iasntified   in  paragrapn   (d)    of   this    section 
■,     with   lo'.ver  incc^a  arcject  araa   rssidents    {Z'^Zr'R  3 
13S. 55(a)).  •'  •  .  --^ 

(2)     For  the  purpose  of  this  Section  3  and  AGR£Z?^£.NT,   a' good 
faith  effort  shall    includa,   but  not  be  limitsd   to,    the 
foil  owing: 

a.  Establishing  a  goal  of  the  nuncar  of  these  positions 
identified  in  #1  above  which  shall  be  filled  by-  Icw- 
inccnia  project  arsa  residents. 

b.  Racmiting  lower- income  residents  from  the  apprcp- 
riata  areas  by: 

(i)     advertising  in  the  local  media   (24C-1^^  13S.6a(a)  (2) ) . 

(ii)   conspicuously  placina  signs  at  the  oropcsed 
project:  sits  (24Crl?  §  135. 60(a)  (2)) . 

(iii)   contacting  con::minity  organizations  and  public 
or  private  institutions  operating  within  or 
sarrfng  the  project  area  (24Crl^  ^  13S.60(a)  (2)) . 

c.  '    Where  the  CONTRACTOR  fills  a  vacant  position,  which 
;   ■  otherA/ise  could  be  filled  by  a  low- income  resident 

of  the  project  area,    iiTmediataly  prior  to  undertaking 
wort:  pursuant  to  this  AGREE^EjNT,   the  Contractor 
shall   setforth  avi dance,   acceptable  to  the  Secretary 
of  the  Departn:ent  of  Housing  and  Urban  Oevelooment, 
that  his  actions  were  not  an  attainpt  to  circunr/ent 
the  re<iulatians   setforth   in  Section  3  and  this 
AGRSEMLNT   (24C-R  §  13S..S0(b)).. 

Utilization  of  Business   Located   in  or  0Mne4   in  Substantial 

rar*  by   Persons   .Rgsicino   in    tne  Project  Area.    (TABLE    aa? - 3 ,   Paee   ST - 

(1)     Tne  CO^ITRACTGR  agrees   to  -ake  a  good  faith  effort  to 
achieve  the  goals   and  estimated  dollar  a.Tiounts  of  sub- 
contracts  to  be  i'^arze^   tn.aligible  businesses   and   en- 
trepreneurs,  as   setforth   in   the  CCNTPJiCTGR' s   Section  3 
Business  Affimative  Action  Plan,  which  was   sub.-itted 
prior  to   the  award  of   this  AG;^E£><£NT   (Z-C.-R3    1:  =  .  7C(h)  ( i ) ) . 
In  developing  an  AffinTiative  Action  Plan   the  Contractor 
shall: 


CD3G-9 


2gt  farth  th-  aoproxi-cta  nu-ber  and  dollar  vapja  or 
all"  contracts  prcpcsad   to   bs  awardsd  to  all   bus*r.ssses 
within  e^ch  cataoory   (tyoe  or  profession)   ovar  tr.a_ 
duration  of  the  Section   3  covered  project   in  question 
(24CrR3    135.70(a)). 

Analyze   the   infonr.ation   sat   forth   in  paragreph^  (a) 
of  this   section  and  the  availability  of  eligible 
business   concerns  within   the   project  area  doing 
business   in  professions   or  occupations   identified  as 
needed   in   paragraph    (a)   of   this   section,    and   set 
forth  a  goal   or  target  nunber  and  esti-atad  dollar 
anount  of  contracts   to  be  awarded   to  the 


•  eligible  businesses  and  entrepreneurs  within  each 
category  over  the  duration  of  the  section  3  covered 
project   (24C?H^-  135.7Q(b)). 

c.  Outline  the  anticipatad  program  to  be  used  to  achieve 
the  goals  for  each  business   and/or  professional 
category  identified   {Z^CFR  §  13S.70(c)).   This  program 
should   include,   but  not  be  limited  to  the  following 
actions: 

(  i )  -ZHSaSIXOH  of  FORJi  AAP-^  oy  ^H^,.  SZCTIOH..  1  ?IJ^  Or  TZE  COT?- 
T2ACt5b.  02.  STTSCQirniAGZOH  LmZH  G  Ain  CONTZi.CT  A3R££iM£^ 
IH  AilT  312    OGCUMS^ITS.. 

(ii)    Identification  within   the  bid  document,    if 
any,   the  applicable  section  3  project  area. 

d.  Indicate  the  anticipated  process  and  steps  which 
have  been   taken  and/ or  will   be  taken   to  secure  the 
cooperation  of  contractors,    subcontractors   and 
unions    in  meeting   the  goals   and  carrying  out   the 
affirmative  action   olan   cave i  coed  oursuant  to   this 
subpart  (2iCrR§,  125. 70(d)). 

s.       Take  steps   to   insure  that  the  acprocriata  business 
conce3-ns   included   in   the   Cepart-ent's   registry  for 
the  Section   3  covered  project  area  are  notified  of 
pending   contractual    opoortuni ties   either  personally 
or  through   locally  utilized  -edia.     All    contractors 
and    subcontractors   wnich    so   notify  concerns,    incl 'jded 
in   the  Ocpar"r::ent' s   registry,   of  available  contracts 
and  of  coportuni  ties    to    sucmit  bids,    snail    sa:isfy 
all    recui  rerr:ents   of   this    "art   'cr   -cti -■  cafi  en  cf 
business   conc3'"rs    Iccated  wthin    tr.e   Srct'cn   3 
covered   project  area   arc   business    ccncar-.s    r'r."ec    "'n 
substantial    cart  bv   zer^cr.s    r-^sic'.r.c   in    tne   Sscticn 


covereo   project  area    (Z-Cr-.  <^  i:£.7C^3)) 
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LX^     £"-C' 
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I35.7Q(f}-). 


Ill   G  '-  ^v  .  I  <j  1 1   «. 


"V  ir-a/- 


Where  cc.Tpeti  tiv«  bids   ar«  solicited,    rscuirs  ths 
biddsrs   to   subrnit- thair  utilizstion  coais,   and   thair 
cffirr-ctive  action  plans   for  accc-ol  i  shing   thsir 
goals,   and   in  avaluatinc   each  bid   to  cstarmina   its 
rasponsivanass,   carafully  evaluata  tha  ciddars' 
submission   to  datannine  whathar  tr.a  a ff inra-iva 
Sction  plan   orcocsad  will    accor^cl  i  sh   tna   s"at=d 
goals   (24CrR§  135.70(g)). 


h.       Whera  advantageous ,   sae^   tha  assistance  of  local 

officials  of   the  C'SoarLTiant   in   preparinc  and   i-pla- 
csflting  the  aff I,-r:=  ti ve  action  plan   [Zi>Z?7.S    i:  =  .7C(h)) 

(2)     For  the' purposss  of  S«?ct1on  3  and   this  AGrtEi>!E?lT  a   good 
faith  effort  to   i.-:7olersnt  the  Affirnative  Action  Plan 
includas,    but   is   not  limited   to,    tha   follcwinc: 

(i)     Compliance  with  paragraphs   c,d,a,f,g,   of  the 
abcne  recuirarrents   for  tha  Affirmative  Action 
Plan,   as   sat  forth   in   the  Section  3  recjuirai^cnts 
of   the  bid  doc-jmants    (2CCi="?^  ^  13S.  70(  i ) ) . 

(ii)  Attempt  to   recruit  frz'::,  the  appropriate  areas 

the  necessary  eligible  business   concerns   through: 
local   advertising  madia,   signs  placed  at   the 
proposed  site  for  the  project:     and  corrrnunity 
organizations   and   public  or  private   institutions 
operating  uithin   or  se.— zing    tha  project  area 
such  as   Project  Area   Committees    (PAC)    in  urban 
renevyal    aroas,.  Service   im^lcyrtant  and  "£d=Yelco.-ant 
(St^K    Ooocrt'jni  ti  es    Industrial  1  la^icr  Canter 
(QIC),   Urbin   League,    Concentrated  SmoiG>r:er!: 
Program,   or  the  U.S.    cmplo^Trent  Ser-zice,    as 
v/ell    as    tha   Chomber  of  Ccmarzz  and  any   ecu  iva  lent 
,     organizations    in    the   Section   3   cover-ad   project 
area    (24Crl^  ^  :35.7a(i)). 


r  r  2    r  I*  'J  D  r  r '  T  T ' ' 


r  ei  r  :      i 


I  "  e  a  1 1 2  n  .  1  c  n  or  a 
^^2Z'.zZ  :3  regulation  2 -i  C'-.  -a.-t  '25,  5  jo 
70    (  ;; ;  ,    -^^ch    recu:-  =  s    a;'    ^":  =  -  =  s:  =  o    :":o 


a    Section 


3  2  3=^ 


:::e    Ci  tv    c^    5cs 
-CCO>^?A:r.  10    BY 
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,j     -     ,         . 


-76- 
r.        ,Ncti;3  of   Intention   to   CctsIv  Wii:.^   Sgct'cn   3 

Tne  CaiT^CTCa  will    send   :3  each   Ubcr  or^ani  :2:ton  cr.r^c- 
r;22nt2tivc  of  vorkers  wi :h  -hich  he  hiz   a   callacrlve  bargain- 
ing AilJ^EIh'.EJiT  cr  other  CONTRACT  or  understanding,    if   any,    a 
notic*  advising   the   said   Tabor  organization  or  wcrter's   rep- 
resentative of  his   ccrmi  tLT.ents   under   this   Section   3.  clause   and 
shall    past  copies  of   the  notice   in  ccnsoicuous   places   available 
to  errplcyees   and   applicants    for  er^iplcz-rrent  or   training. 

•    •  • 

'S^:.     Subcontracts  . 

The  CUNTHACTCS  v^ill    include  this  Section  2  clause  in  every 
subczntrictnr  for  >4cr^  in  csnnsczion  with   the  project  and 
'iin,  at  the  direction  of  the  CITf,    tske  apprcsri ate  action 
pursuant  ta  the  siibcantnct  upon  finding  that  the  suoccntractor 
-■    is  in' vioTation  of  regulations   issued  by  the  Secretary  of 
•   Housing  and  Urban  Develcp-ent  (240=1^3   --5)-     ""^^  CQIiTf^ACrart 
■tfill  pj3t  suaccntract  ^i'mrz  it  has  notice  cr  kncvlecge  that  the 
latter  has  been  found'in  violation  of  regulations  under  (24Cr^ 
13S)   and  will   not  let  any  subccn tract,  unless  the  SUECONTRACTQR 
"has  first  provided  it  with  a- preliminary  statainent  of  ability    . 
'.  '-to  casply  with  the  recuiresents  of  these  regulations. 


H .      Keacrtinq 

'  T7:a  CCITaACTHS  will    furnish  all    infonnation  and  r-z^or^z  required 
•.  . J.  by  Section  3' and  the  rjles,   regulations  and  orders  oV  the 
-v.  Secretary  of  the  Oe^artoent  of  Housing  and  Urban  Oevslocr.ant, 

.set-forth  in  Section    XV .,  subsection  5  ,.  herein. 


Sanctions 

Cc=alianca  >rlth   the  provisions  of  Section  3,    the   regulations 
setTorth  in     24C7^  ^   13S     and  all    applicable  njles  and 
crders  of  HUD  issuec   thereunder  prior  to   the   eaecuticn  of 
the  Cn:iT7j5,CT,    shall    be  a  c:;ndition  of  Lhs   federal    financial 
assistance  provided   to   the  project,   binding  upon   the  CITY 
ar^   its   successors   and   assigns,      "ailura   to   fulfill    these 
r^cuir-zrents   shall    subject   the  C  ITT,    its   CC.NT?.ACTC=  '  s , 
SuSCTTrr-ACTCH' s,  -and   assigns  to    those    sanctions    sceclfisd 
in   the  City's  C^irTx^CT  with  HUD  under   the  reusing   and 
C.:=:nity  Cevelopr.ent  Act  of   1974,    and   such   sanctions   as   . 
aro   soccified 'bv  .    3^C~  *   135. 


-//■ 


NCNgiSaiMINATIGN  U:\CIR  TTTl£  VI   Or    7r.z   CIVIL  RlZhTZ  ACT  Qf   I 


:i:np,ict  of  intoitt 


.*:8  Cantrzctnr  agr^s  to  job-rslatad  gifts,   regarding  this  CQNITACT 
r  any  ol±er  inattar  in  whicti  the  CITf  has  a  direct  and  substantial 
ntarsst,     Tne  Contractor  agrees  to  incorporats  a  prevision  prohibiting 
uch  intar^st  in  all   subcontracts. 

MTIHEST  Or  M£?<,S£HS,   GFflCiHS,    OR   O^IQY^S  OF  GnJ^NTHI,   M£?-',S£HS  OF  LOCAL 


jVERNING   500Y,    OR  OTHEH   PUBLIC   OFFICIALS? 


:  "2rr±er,   of f^ car,   or  efroloyee  of  the  Grantas,   or  its  dssigness 

•  agents,   no  inejnber  of  the  governing  body  of  the  locality  in  which 

'.a  prog  ran!  is  situated,   and  no  other  public  official   of  such  locality 

•  localities  who   exercises   any  functions  or  responsibilities  with 

spect  to  the  pnDgram  during  his  tenure  or  for  one  yeir  thereaftar,   shall 
ive  any   interest,   direct  or   indirect,    in  any  CONTRACT  or  subcontract, 

•  the  proceeds   thereof,    for  woric  to  be  perfonr:ed   in  connection  with 
e  program  assisted  under  the  AGREIME.NT. 
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I  I  .        POLITICAL    ACTIVITY 

'.'one  of  the  funds,  "atar'ia's,   prcpar^y  cr  ssr/1c2S   pr^vidsd  dirsctiy  or 
indirectly  undar  this  shall   be  us^d  by  CQMTflACTQR  far  any  partisan  poli! 
activity,  or  to  further  tha  election  or  csfsat  of  any  candidata   for  puial 
offica,   or  to   further  the   interest  of  any  partisan  political   party   in 
•contravention  of  Chapter  15  of  Title  5,   United  States   Code   (Hatch  Act)   c 
in  contravention  of  the  Corruot  Practices  Act  of  the  ComTcnvreal  th  of 
Massachusetts-. 

Vllu.  ?nO?£HT7  iMAN'AGI^-^S^T 

Tna  utilization  and  disposition  of  real    and  personal   property  acquired 
in  whale  or  in  part  witii   funds   provided  under  this  AGS££M£iN7  shall   be 
in  accartanca  witii  the  principals   sat  forth  in  Federal   Manaceinent  Circul 


74-7"  AttaGhn:ant  N  codified  in   tha  Coda  of  Federal   Raculations  at, 

34  C?R  %  c5o,  which  docur^nt  'is  hereby  incorporated  in  and  made  a  part 

of  this  AGREE'IE^  by  referenca.  ... 

IX.     RSTE.NTTON  AND   CUSTODY  OF  AND  ACCISS   TO   PROJECT  RECORDS 
■  A.       ."etantion  of  Records    ■ 

■Financial    records^' supporting  documents-,   statistical   records 
and  all   other  records   pertinent  to   the  Project  Grant  and 
Budget  shall   ba  retained  by   the  CONTRACTOR  for  a  period  of 

.  thres  years   froni  the  data  of  the  subniission  of  the  CITY'S 
Annual   Perfonnanca  Report,   e:scapt  as   follows: 

i.       records   that  are   the  subject  of  audit  findings  shall   be 
retained   for  thT-ee  years-  after  such   findings  have  been, 
resolved; 

ii.     7-ec07-ds   for  nonaaoendable  property  which  was   acquired  with 
•the  Project  Grant  shall    be   retained   far   three  years   after 
such   findings   have  been   -ade. 

iii.   records   for  any  displaced  person  shall   be   retained   for 

thrz'S  years  after  such   person  has   received  final   payrr^nt. 

rthen   r^c::rris   are   transferred   to   or',?;*:  ntai  ned   by  HUO"  or   the   City, 
three-year   retention    recui  rer.ent   is   net  accl'icacle   to   the   CG.MTRACTCK 
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HUD  or  t.ns  CIT7   shall    rsqusst   transfer  of  csrtain   records    to   'its 
custody  when  ait.^.ar  datarriines   that   the   records   posess    icng-tern 
retention  value.     nCffe^/zr,   in  order  to   avoid  duplicate   record- 
keeping,  HUD' or  the   CITY  uiay  ir^ke.  arranceir.ants  with   the   CCNT"-ACTCR 
to  retain  any  r'zczris  -which  ara  .continuously  needed   for  joint  use. 

C.       Access   to  Records 

Tne  CITY,    the  Cepart.T.ant  of  Housing   and   Urdan   Cevel  co-ant,    the 
ConTptroller  General    of  the  United   States,   or   their  duly   authorized 
representatives,   shall,   for  a  period  of  three  year-s,   or,   such   Icncar 
periods  as  ^ay  be  duly  authorized,   have  access   to  any  books,   docu.Tents 
papers  and  records   of  the  CONT^WCTOR, -which  are  pertinent  to   any 
rattar  covered  in   this  AGRSLMEiNT ,   for  the  purpose  of  making  audit, 
exaini nation,   excerpt,   and  trans cr2 P ^"^  °"2  . 


0.        Financial   Records 

(1)  Accurate,   current,   and  complete  disclosure  of.  the 
financial   results  of  each  grant  program  shall   be 
kept  in  accordance  with  Federal    reporting 
recuireinents.     HUD  requires   reporting  on  an  accrual 
basis.      If  accoSinting  records  are  net  kept  on   that 
basis,   the  COffTRACTQR  should  develop   such   infor:::ation 
through  an  analysis  of  the  docUiTentation  on  hand 

or  on  the  basis  of  best  estimates.     Federal   management 
circular  74-7  App.   S  Section   (l.a). 

(2)  Records   shall    be- kept  which   identify  adequately  the 
source  and  application  of   funds   for  grant-supported 
activities.     Tnesa  records   shall   contain  infcrT^ation 
pertaining   to  grant  awards  and  authorizations,   obli- 
gations,  unobligated  balances,   assets,   liabilities, 
outlays,    and   income   (Federal    Hanagement  Circular  7-i— 7 
App.   6  Section   1-b) . 

(2)     T,^er■z  shall    be   effective  ccntrcl    over  and  accountability 
for  all    funds,   property,    and   other  assets.     The 
CC.NTRACTQR   shall    adsouately   safeguard  all    such  assets 
and  shall    assure   that  they  are  used   solely  for  authorized 
purposes  '  ('ederal    Manaccrant  Circular  .-cc.£   Sr-tticn   l.c]. 

(-)     Accounting   r-^czrzs    shall    be    sucocrtad   by   source   docu.-cn- 
tation    (Federal    Manace.'nent  Circular  7--7   ,-co.    5 
Section    l.c). 


.(3)     Audita  T.zy  bs  -cca  by   tha  CIT^  or  at  zha  ClTf'z 
(i'ir=cf;Qn    tc  ds'ar^ina,   at  a  -i-i-un:,    tr.a  fiscal 
intern" "y  cr   finajiciai    transact"; ens  and  rrccrts, 
and   the  ccnipiianca  with   lavs,    r3cuiaticns,   ir.<i 
adsiini  strati  an  racuirsrsnti. 

(6)     Tr,ar-i  shall    bs  a   syst=;natic  method   ta  assure  t:-ely 
and  approcriata  rssalution  cf  audit  findings  and 
reccmandaticns. 


X.        CqPYRISiTS  AMD   ?ATI?^TS 

■A.       Coovn'ohts 

Tie  CONTACTOR  agrees   that  where  any  activity  perfonned  under 
this  AGRSEWE^^T  results   in  a   book  or  other  copyrightable  material 
the  Contractor  is  fr2s  to  copyright  the  work,   but  the  CITY  and 
HUD  reserve  a  royalty-free*,   nonexclusive  and  irrevocable 
license  to  reproduce,   publish,  or  othanvise  use,  and  to  authorize 
.others  to  use  the  work  for  Government  purposes   (Faderal   iManaceinent 
Circular  74-7  App.A  Section  7  8). 

a.       Patents 

The  CONwlACTOR  agr'ees   that 'if  activities  perforT^ed  under  this 
AGR£2^C1T  produce  any  patentable  itains,   patent  rights,   processes, 
or  inventions,   such  fact  shall    be  promptly  and  fully  reported 
to  the  CITY  and  HUD,   and,   absent  an  AGR££>!£^T  to   the  contrary, 
HUD  shall   detanTiine  whether  protection  on  such   invention  or 
discovery  shall    be  sought  and  hc^  the   rights   in   the   invention 
or  discover;/ — including   the   rights   under  any  patent   issued 
thereon — shall   be  allacated  and  administered   in  ori&r  to 
.  prot_act  the  public   interest  consistent  with  "Government  Pa.ent 

Policy"    (Federal   .Manaceirent  Circular  74-7  Aaa,    Section  A). 

X:.      '.wAaOR  RE0Ui;^c>1£NT   FOR   CONSTRUCTION   COiNT^ACTS 

Tne  following   requirements   shall    apply   to   construction   contracts 
in   e:xcess  of   two   thousand    ($2,C0Q.)    dollars. 

1.      .^ltPLIC/oILIZT 

Tha   ?r^"2C*   ot  Prcgrs^   tc   which   the   work   ccvar3<i  ":v   "hi3   Ccrtric* 
?erta.i-3    i3  'zsLr^  aeaistsd  by   the   ITnitad  Stataa   of  ;^erica.   inc.   t.-.s 
fciicvij-^  TedaraJ.   Ls^or  Stssid-a-rrLs   ?rcvl2icr.3   a_r3    LT.cl-^dsd   ir.   'his 
-Cr.t~2.c~    -•  •~«Tru7. r    to    the    "TC^i3ic~3    s.z'slica.bls    tc    siich   ~?d2~3.I.    essis*- 
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Al2  laborers  mc.   ^ecrjinica  e:rplcyed  u^cz  the  wcrx  ccvsr^d  by  t'rj.s 
Cc- trac-  shall  ba  paid  uncandi'icr-a-liy  a:^d  r.o"  Issa  cftas  than  cr.zs 
each  -eek,  and  vithsu*  aubsscuent  decMcticn  cr  rebata  en  an;*  acccn;^-: 
( except  such  payroll  deductions  as  ar^  nade  nandatcr:''  by  lav  ajid  such 
other  pa^Toll  deductions  as  are  per=it~ed  by  the  applicable  re£"^a- 
tions  issued  "by  the  Secretary  of  Labor,  United  States  2-epa.rtrsnt  of 
Lcbor,  pursuant  tc  the  .Anti-iCicicbacic  Act  hereinarter  identified),  the 
Toll  ancunt  cue  at'  tijce  of  paynent  ccziputad  at  va.£^  rates  net  less 
than  those  contained  in  the  "-a^e  detemijiation  decision  of  said 
Secretary  of  Labor  (a  copy  of  which  is  attached  a-td  herein  incozrpcrated 
by  reference),  re^^jrdless  of  any  contractual  relationship  which  nay  be 
alleged  to  exist  ber-een  the  Contractor  or  any  subcontractor  and  such 
laborers  and  nechanics.   All  laborers  and  nechanics  crployed  upon  such 
work  shill  be  paid  in  cash,  except  that  paynent  nay  be  by  check  if  the 
crployer  provides  or  secures  aatiafactory  facilities  approved  "o^'  the 
CITY  or  BOSTON  for  the  cashijo^  of  the  sana  without 

cost  or  iXDense   to  the  ' employee.   ?ar  the  purpose  of  this  clause, 
contributions  nade  or  costs  reasonably  anticipated  ur^er  Section  1  (b) 
(2)  of  tha  Lavis-3acon  Act  on  behalf  of  laborers  or  nechanics  are 
considered  wa^s  paid  to  such  laborers  or  nechanics,  subject  to  the- 
provisions  of  Section  5.5(a)( 1 )(iv)  of  Title  29,  Code  of  Federal 
Hegulaticna.  Also  for  the  purpose  of  this  clause,  regular  contribu- 
tions nada  or  costs  iiicurrwd  for  acre  than  a  weekly  period  '.znder  plana, 
f^2^.d3,    or  prograsa,  but  covering  the  particular  weekly  period, 
deeaed  to  be  constructively  cade  or  incurred  during  such  weekly 
Deriod. 


3.   UraZHPiraZJTS  or  VAGZS  OS  SALAPJIZS 

In  case  of  undarpaycent  of  wa-gea  by  the  Contractor  or  by  any 
subcontractor  to  laborers  or  nechanics  esployed  by  the  Contractor  or 
subcontractor  upon  the  work  covered  by  this  Contract,  tha   CITY  OF  BOSTON 

in  addition  to  such  other  rights  as  nay  be  afford- 
ed it  under  this  Contract  shall  with-hold  from  the  Contractor,  out  of 
any  paynenta  due  the  Contractor,  so  ruch  thereof  as  the 
CITY  OF  BOSTON        ~^y   consider'  necessary  to  pay  'such  laborers  or 
nechanics  the  full  a::ovint  of  wa^a  reo.uired  by  this  Contract.   The 
a:count  ao  withheld  my  be  disbursed  by  the     CITY  OF  BOSTON 

for  and  on  account  of  the  Contractor  or  the  s^^bccntrsctor 
(as  nay  be  appropriate),  to  the  respective  laborers  or  nechanics  to 
when  the  sa^e  is  due  or  on  their  behalf  to  plans,  funds,  or  trograns 
Tor  in^-  type  of  fringe  benefit  prescribed  in  the  applicable  wcg« 
est  eminatici' 


L  yrr'Tn 
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iPATi^  COSTS  c?  j?_2rcz  znrznrs 


li"  the   Ccntrac'or  coca  net   zaice  pa:.-=snt3   to   a   ti-^ates   cr  other 
z'r.Lrt.  perscn,    he   za.y  ccnsider  as   tart  of  the   va^a   cT  aiiT"  laborer  or 
rechajiic   the   asount   of  any  oosta   reascna-biy  a:;":icipated   ii  crovidiji^' 
TriJiaS  bsneTits  under  a  plan  cr  prc^raa  of  a  type    expressly  listed   Lz 
tjie  va^  deterzijiation  decieion  of  the  Secretary  of  Labor  ---hdch  is   a 
par^   of  this   Contract:      Prodded,    hcvever,    the    Secretary  of  Labor  h.aa 
found,    upon  the   --ritten  req-ast   of  the  Ccn-racTor,    tha,t   the   applicable 
stand^-ris  of  the  Za.vi5-Za.can  Act  have    za-sr.  ne".      The   Secretary  of  Labor 
ray  require    the  Contr2,c"cr   to   set   aside    in  a   separate   account    assets 
for  the  resting'  of  obli^tions  under  the   plan  or  prcjrsn.      X  copy  of 
any  ilndir-gs   rads  by  the   Secreta.ry  of  Labor  in  respect   to  'fringe   benefits 
being  provided  by  the  Contrsc'sor  rust  be   aubsit^ed  to   the 
CITT  OF  BOSTON  vith  the   fijrat  pa^-roll   filed  by  the  Contractor 

subsequent   to  receipt   of  the   findings. 

5.  QTE^Jl^  Ca?!?I2ISATI0ir  PJlQTJI^im  3r  COUT?^CT  VCPJC  5Cu7^  IKD  SJiSITT 
ST.i2rDjLPJ3S  ACT  (76  Stat.  J57-360:  Title  LO  U.S-C,  Secticr-s  327- 
332) 

(a)  Qvertlne   requirenents.     Ho  Contractor  cr  subcontractor 
contracting  for  any  part   of   the  Contract  vo^  which  nay  require  or 
involve   the   esployaant  of  laborers   or  aechanica,    including  vatchnan 
and  guards,    shall  requirs   or  per=it  any  laborer  or^  sechanlc   in  any 
vorir-eeic  in  which  ha   is^'eaployed  on  such  wors  to  worx   in  excess  of  8 
hours   in  any  calendar  day  or  in  escesa  of  UQ  hoxirs  in  such  vors  week 
unless   such  laborer  or  nechanic  receives   cocpenaation  at  a  rate  not 
less  than  one   and  one-half  tinaa  his  basic   rata  of  pay  for  all  hours 
worked  in  excess   of  8  hours   in  any  calendar  day  or  in  excess   of  UO  hours 
in   such  work  week,    as   the   case  nay  be. 

(b)  Violation;      liability   for  'cnraia  waj-es   liquidated  danp-res. 

In   the   even*   of  any  violation  of   the   clause    aet   forth  in  pajra-gtraph   (a), 
the   Contractor  and   any  subcontractor  responsible   therefor  shall  be 
liable   to   any  affected  esployee   for  his  unpaid  wa-ges.      In  addition, 
such  Contractor  and   subcontractor  shall  be   liable   to   the  United  States 
for  liquidated  dana^a.      Such  liquidated  dana.ge3    2haJ.l  be   computed  with 
rispecx   to   each   individual   laborer  cr  rechanic   erployed   in  violations 
of  the   clause   aet    forth   in  paragraph    (a),    in   the    sun  of  $10   for  each 
calendar  day  on  which   auch   erployee  was   required   or  pemitted    to   work 

L2.  excess  of  8  hoxirs  or  in  excess  of  the  stand^jrd  worir-eek  of  kC  hour-s 
without  pa;.—ent  of  the  overtirs  wa.g?3  reauired  by  the  clauce  set  forth 
in  paragraph   (a). 


sr-aii  v:.-:h.-:old  cr  causa    co   be   vithhsid,    lrc=  ar^-  zcr.ays 
pa^r'abls   cr.   accrue":   of  vorJc  psrfcrrec   cy  the  Ccr-ircc'cr  cr   r-bc=r.*r3Ctcr, 
such  si:z2    as   -_s.v  adi:ijiistra-i*'-l"   -2    datemirisc    -c   be   "acesss^r*  tc 
satiaf;.-  acc'  liabil:.ti2S   of  snc'r.  Ccr.-racTcr  cr   --bccr.trac-cr  Tor  liqui- 
dated r3~=?-aq   aj5   -zt:vided   i::    -r-s   clause    set    for^h   :-r.   cara^aph.   (b). 

(d)   Subcontracts .     The  Contrac-cr  shall   ir.ser-:    ir.  ar.y  subccn-racts 
the   cla:i3e3   sa^   lorth  in  pa-rigrarha    (a),    (b),    ar.d   (c)    of  this   Section 
and  also   a  clause   rscuirin^  the    subccnt-ractcrs   to    include   these   clauses 
in  any  lover  tier  subcontracts   which  they  nso'  enter  into,    together  wi;h 
a  clause   requiring  this   insertion  in  any  f-urther  subccntrncts   that  nay 
in  turn  be   na.de . 

a.  Apprenticsg  will  be  permitted  to  vo2±  at  less   than  the  preda- 
ta:=ijisd  rate   for  the  vcrx  they  performed  vhan.     they  ar^   em- 
ployed and  individually  registered  in  a  bona  fide  apprsntics- 
shi?  prograa  regiatered  with  the  U.  S,   Departnenr  of  Labor, 
Kanpover  Adainistration,    Bureau  of  Apprenticeship   and  Tra-inin^, 
or  vith,  a  State  Apprenticeohip   Aasncy  reco^cined  by  the  Bureau, 
or  IT  a  person  ia   esployed  in  his   first  90   days  of  probationary 
esployasnt  as   an  apprentica   in  such  an  apprenticeship  proiraSt 
who   is  no"i   individually  re^stared  in  the  prosras,    'out  who   p_as 
be*n  certified  by  the  Bureau  of  Apprenticeship   and  Traini_--S'  or 
a  Stata  Apprenticeship   Agency   (where   appropriate)    to  be 
eligihle   for*probationary  esploynent   as   an  apprentice.      The 
allowable   ratio  of  apprentices   to   joiimeynen  in  any  craft   classi 
ficatioa   shall  not  be   greater  than,   the   ratio  pemitted  to   the 
contractor  aa   to  his   entire  work   force  under  the   reaistared 
prograa.     Any  e=pioyee   listed  on  a  payroll   at   an  apprentice 
wag9   rata,    who   is  not   a   trainee   as   defined   in  subdivision   (b) 

of  this   subparagraph  or  ia  not   registered  or  other-'ise   ecployed 
as   stated  above,    shall  be  paid  the  wage   rate   determined  by  the 
Secretary  of  Labor   for  the   classification  of  work  he   actually 
perfor=:ad.     The   contractor  or  subcontractor  will  be   rec/uired  to 
furtiisn  to   the   contracting  officer  or  a  representative   of  the 
Vage-Hour  Division  of   the  U.    S.   Departnent   of  Labor  ---ritten 
evidence   of  the   registration  of  his  progran  and  apprentices   as 
well   as   the   appropriate   ratios    and   wag?    rates' (expressed   In 
percentages   of  the    joximeynan  hourly  rates),    for   the    area   of 
construction  prior  to  -uslr^g  ano^-  apprentices   en   the   contract 
work.      The  wage   rate   paid  apprentices   sr^all  be   not   less    than, 
the   appropriate  percentage   of  the    jcums%-nan'3   rate   contained 
In   the    applicable   wage   detsminaticn.' 

b.  Trair.e'33.      !::jcstit    as    provided    ^t   2=   Z7?.   5 --5    tral-.ees   will   net 


be    -cemutted   to   work    at    less    than    the    rredetemned   rate    fcr 
the    worx   perfcmed  'j-nless    ','r.ey   are    srploycd   p-,irs-uant    to    ::^.c. 
. ,, ^  ;  Y ■«  ■'•  •3^' 1  y   ~o'-2,st?~"d    in   a   trc«rran  which   y.as    rccei'-'ed   zt-Cz 

c      ^.i    .r aun      ^ ,       . ." 
'. '  '.an   '  ^'  6 
I'-rcau    or   Accrsr.*.  ice-r 
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r.c-   less   tr_ar.   the   ra-e   ir^cified   ir.   the   acrrcved  crs- 


rrr-r   fsr  his   level   cT  crti^rrsss.      Ar.y  ecr:loyee   listed  en   the. 
pa^.Toll  it  a  trzi-tse   rata   vho    is  nc'   registared   ar.d  pairtici- 
ps,*.ij"-5   i."   a  traij;i.-ia   P-^^  approved  bj'  the   3'.-sr3au  cf  Apprent:.se- 
ch:.p   2Jid  Trair.lr.^  sha-ll  be  paid  not   less   thar.   the    -a^   rate 
deter^dr.sd  by  tha   3ecr3"a^'  of  Labor  Tot  the   classiricatian  of 
work  ha   aoT.ia1.ly  psrfoz=sd.      'Ths  contractor  or  sub c or. tractor 
will  be   req-uirsd  to    romish  the  ccnzractin^'  oxTlcsr  or  a  repre— 
cer.tative  of  the  Var^-^cur  Division  of  the  C.    S.    Departrent  of 
Labor  '-Tittan  evidence   of  tha   certification  of  his   projra^, 
the   registration  of  tha   trainees,    and  tha   ratios   and  ■-a.ce 
rates  prescribed   is  that  prc^ras.      In  the   evsnt   the  3ureau 
of  Apprsnticaship   and  Training  vithdravs   approval  of  a  train- 
ing protjrai:,    the   obntractor  vlll  no   longer  be  per^tted  to 
utiliza  trainees  at   less   than  the   applicable  predetsmined 
rata   for  the  wark  performed  until  an  acceptable  program  is 
ao'jrtr.'ed. 


I.      Application  af  ZSCFR  Part  5a 

On  contracts   in  exczss  of  SIO.OCO  the  snplo:/rr.ent  af  all 
laborers  and  mechanics,   including  apprentices  and  trainees, 
as  defined   in  Section  5.2(c)   stiall   also  be  subject  to  the 
provisions  of  Part  5a  of  this   subtitle.     Apprentices  and 
trainess  shall   be^hirsd  in  accordance  with  the  recuirsTients 
of  Part  5a  of  this   subtitle   (29CFH       5.S(a)(4)(iii )) . 

1  .     Tr.e  contractor  agrees: 

■   (i)     That  he  will  make  a  diligent  effort  to  hire  for 
the  perforrnance  of  the  contract  a  number  of 
apprentices   or  trainess,   or  both,    in   each 
occupation,   which  bears    to   the   average  nur:ter 
of  journeymen   in   that  occupation   to   be  ejnpicyed 
in   the  perrormance  of   the  contract   the  anplicable 
ratio   as   determined   by   the   Secretary  of  Labor*,   . 

(ii)  That  he  will    assure   that  25  percent  of  such 

apprentices   or   trainees    in   each  occupation   are 
in   their  first  year  of   training^   where  feasible. 
Feasibility   here   involves   a  consideration  of 
(a)    the  availability   of   training  cpccrtuni ti es 
for  first  year  apprentices,'   (b)    the   haiarccus 
nature  of   the  work   fzr   beginni.-s    -crxers,    (c) 
excessive  un-efnp'ayrr.ent   of   apprsnticas    in    tr.eir 
second   and    subsecuent  years   of   training. 

(iii)That  during   the   per-cr-^a.-.ce   zf  tha   czr.'.ricz   'r.e 
will,    to    the    :re=tast    ?;xt  =  nt   ;css':li,    =-c:cy 
t.^e    nu.~ce,'*  of   cOprentices    zr   trair.ses    "scsssarv 
■  to  iTieet   cu.Tent'v   the   r='*u  ■' rri~3'""s  "'   '^■-z''/' ''zrz. 
(i)   and    (ii)   of  \rr.i    -b:ar--c:n. 
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rr,e  ccntractcr  aeries  "=  -S'"'^^'j .' =:-';-  Z...J.''^' 
by  trica  of  tie  nur.cer  cr  2Cor=ntic=s  ^-^i^^^- :;;J:- ' 
appr-ntic2sanc  trainees  iy  first  year  :;  --^•^-. 
of  jcurneyr-.ar.,   and    t.^e  -aces   :aid   and   ^curs  c^.  ^c.  x 


such  ac:crentfc2£,    trainees   and   jcurnev-er:.      -:;:"--- 
agrees' tc  ^axe  these  records   ^^^Vf':':^'':t:^}:lt^: 
upon   rec-jest  of  th.e  Cecar-e.nt  or   Laccr  and    .he  r,.,.  it 


acancy  ccncerned 


The  contractor  who  clai>:is  ccn:pT  iancs  based  on   .ne  cri..ri 
stated   in       5a.4(b)   agrees   co  ^^^^^^r^r^^^lJl:-^,^^.: 
er:plcyr:ent.   as  described   in       =^-3^     f)'!"  "::;-:•: 


th 


araa,      me  contraciar  agreri   wu  ..«-^  ^---^     --  , 

for  inspection  upon   re<;uast  of  the  Da?ar-ent  or  Labc.    .nc 
the  Federal    agency  concerned.    . 

The  contractor  agrees   to  supply  one  copy  f*  f ^/C^f-*'' 
notices  recuired   in  accordcnca; wi tn       Sa  4(c)  a.  j.i, 

request  of  Federal    agency  "'^^^^"f-^l'^ff  •:..:^^s 
ccntractor  also  agrees   to  supply  at  3j^an-n   in.-rva^s 

during  performance  of  the  ""'^-^^^^IJ'^,!:;;^  '-:■  ig^^"),-. 
of  contract  Performance  a   stat^ent     f  ^;         ^  ^brea);: 


vear  appr-nwiu=3  =.i.«  '- - — -- •  --  -  _,.-•„•_  ^-.=_3„* 
trainees,  and  -jcurneyTr.en.  One  "P^  °'  r]  'r^P-e 
will   be  sent  to   the  agency,  concerned,  and  one   .a   ...^ 

Secretary  of  Labor. 

^\„   ■fn.ia,-^  -in  anv  subcontract"  under 
The  contractor  agrees  to  insarw  .n  any  -u^      n  =  r^c-a-'- 
1^^^  ^-„--,^-  --;  re-^uirer.en-ts  contained  in  ^his,   par.g.  c- 

shall  -ean  the  subcontractor. 


Nc    terse-    -ii^cer    -e   i^-    =-    -— ,"    _  -__„^....,^    *-c---tic-    s^sll 


k -^B       /■*  .-r  —'  —  K^/^  ' 


-•—      '3    se--i---r   3er.ter.ee    — .   i   per.^    ^- •• 

,     -3    se.         i  ^ ,_      ^._         Ccr.-r^c-.. 

■:e    'z--\z"a't    cr.    ■-"2   •-crx e -.•     
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CC3V  cT  vhirh   13   attachsd   a_nd  hareij;   Lr-ccrpcrcted  bv   reTer^rncs)    of   ths 
Sicz^-.s^rj-  of  Libor,    Cndted  Stctsa  2-azz:r-.zar.z    cf  Labcr,    :iads   purs'>iir-t    to 
t:-2   2C-ckll-d  "A,-tl-^icxbaci:  Ac:"   of"  Jur.e   13,    19jL    (L5   Star.    pLS:    62 
Stat.    562;   Title   u.S.C,    Section 'Sjli:    2-"-d  Title   UO   u.S.C,    Section   ETSc), 
and  aj:;-  a^iandzisrita   or  codificaticna    thersaf,    sha_ll   cause   acprcpricte 
7rcvisicr.3   to  be   Inserted  in  s^ibccntracts   tc    ir.s^Lrs   ccrzpliance   thsrevith 
bv  all    su.bcor-tractcr2    aiibject   tharsto,    and   ar-all   be    reopcr.sible    for  the 
r-brission  of  affldj,vi-s   rsc'-ired  by   s-uibccntTactors   ther?'>jnder,    except 
as   =aid  Secretajry  of  Labor  =:i7   specifically  provide    for  reascnabl-^ 
liritaticna,    variations,    tolerances,    and   eaerrticna    frc-   the   rec-ir^2- 
rents   tbereof  .(sa2  Exhibit  C  paces   CDSG-32   to"CD3G-39). 

0.    iET^LCi^siT  or  la3j?j:hs  cr  yiZrjyics  not  listzd  nr  AjcpzsAnD  vagz 

l^zHz^J-'HSJ^lOS  DiCISIOir 

.iny  class  ol*  laborers  or  nechanics  vhich   is   not   listed  in   the   -a^ 
detemin^tion  2z:d.  vhich  is   to  be   ecplcyad  '.mder  the  Contract  --ill  be 
classified  or  reclassiried  conformably  to   the  '-a,?^   detenrination  by  the 
CITY  Or   30ST0N  and  a  report  of  ths   action  taken 

shall  be   subnitted  by  the  CITY  07  BOSTON  thrcu^ 

the   Secretary  of  Housins"  and  Urban  I-evelopnant,    to   the   Secre-ary  of 
Labor,    united  States   Sapar^nent   of  Labor.      In   the   event   the    interested 
parties   cannot   ijree   on  the  proper  classification  or  reclassification 
of  a  ^articular  class   of  laborers  and  rechanlcs   to  be  Tised,    the   cuesticn 
acccrpanisd  by  ths  r5co=anda.tian  of  the   LocaJ.  P-^blic  Agency  or  Public 
3cdy  ahall  be  referred,    throiish  the  Secretary  of  Housing  and  Urban 
l^velopnent,    to  the   Secretary  of  Labor  for  final  datemijiation. 


10.    jtj2;gz  3Z2rznTS  not  ec??zss2J  as  kouhly  vacz  hatz:; 

(The    CITY  OF  30ST0V  sh-nll   require,    vhenever   the 

=i.-lrun  va^   rata  prescribed   in  the  Contract   for  a  class   of  laborers   or 
ccchanics   includes   a   frinse  benefit  vhich   is   not   expreFsed~"a3'"an  hour-ly 
■-a.a3   rate   and  the  -Contractor   is   obli^^ted  to  pay  cash   equivalent   of  such 
2.   frin^   benefit,    an  hourly   cash   equivalent    thereof   tc   be    established. 
In   the    3vent    the    intsrentod   p;i.rties   cnnnox    a-gree   upon   a  cash   equivalent 
ci    the    frir.^e   benefit,    the   cuesticn,    accor::a_nied   by    the    reccr=end.iticn 
cf   the  CITY   OF   BOSTON  "  sh-all   be    referred,     t:-.rcu^. 

the   Secretary  of  Houcins   and  Urban  Developnent,    to    the   Secre^ar:-  of 
-o.bcr   for  cstamination. 


1 


i . 


Z:-.s   applicable  -.-zj^^   pester  of  the  Secretary  of  Labor,  United  States 
lepartnent  of  Libor,  and  the  applicable  v^.^*  de temination  decisicna  of 
c=id  Secretary  cf  Labcr  -ith  respect  to  t:ie  var-ious  clcssif icat icn  of 
-------3  s-r.d.   nscr-ar.ics  erplcyed  zr.i.   tc  be  erplcyed  -zcr.    the  -err  covered 

zy   -..-.IS  Ccr^rac",  and  a  2-Atc:;cnt  £.-.cvi.-_r  all  decucticna,  if  i--y,  In 
-cccrcince  --ith  the  previsions  of  this  Contract,  to  be  nada  frcn  -SL^r^a 

'•-/  ^ajzr.s'i   by  persons  so  erplcyed  cr  to  be  errloyed  in  =-.:ch  clissi- 
'    -t    thall  be  posted  at  apprcpria'.o  ctncpicurus  points  at  the  cite 
crx. 

^  —  /~    -^1 


Nc   libcr-sr  cr  -2cr_i::ic   to   whcz   the   wa^ ,    saiar-/,    or  other  la.bar 
sta.-.icjrds   crcvisicna   of   this  Cor.tract   ::^e   acrilcabie    uhaJ.!  be   i-ischs^^d 
or  in,  a;:y  other  ca.-:r-er  discrinir^-ed  a.i^i_-:3*   by  the  Ccr.-ractcr  or  ar-y 
STibcon'rac-or  because    such  esrrioyee  has    filed   zr^r  ccrpiaJ-n-   or   instir^ta^ 
or  caused  to  be    instituted  any  proceedirLj  or  'r^B    tastiried  or  is   abcui   tc 
testify  is  any  procsediri^'  'wider  or  relating    -o   the   labor   s'ar.da^s   appli- 
cable ur.der  this   Con-ra.ct    to  hia   ecpioyer. 

13.      CLkiyS  Aia  DISPuTZS   ^l^^XirnT.Z  to  VACE  H.iTZS 

Claims   and  disputes  pertainij:^  to   •-a.^e   rates   or  to   olassirioaticns 
or  laborers   and  nechsjiics   ecDloyed  upon   the    -OTic  covered  by  this  Contract 
sr-all  be  pro-ptly  reported  by  the  Contractor   in   --ritin^  to   the 
CITY  07  BOSTON  i^cr  rexerral  by  the   latter  th-rou^n  the 

Secretary  of  Souair^  and  Urbar  I>evelopnsnt  to  the  Secretary  of  Labor, 
United  States  Depirt^ent  of  Labor,  vhoae  decision  shall  be  final  vitii 
respect  thereto. 

IL.      QTirSTIOlIS  C01TC23:rCIC  CSSTAUr  ?ZDZ?JIL  statutes  k^  PJCULATIONS 

All  quest ionis  arising  under  this  Contract   --hich  relate  to  the 
application  or  intarpr«tation  of  (a)    the   aforesaid  An.ti-^ckback  Act, 
(b)    the  Contract  Vorx  Soxirs  and  Safety  Standards  Act,    (c)    the   aforesaid 
Davia-Eicon  Act,    (d)    the   regulations   issued  by  the  Secretary  of  Labor, 
United  States  Separtnent  of  Labor,    pu:rsuajit   to   aaid  Acta,    or  ( e }   the 
labor  standards  proviaiona  of  any  other  pertinent  Federal  statute,    ai-a"  1 
be  referred,    th^u^  the  CITY  OF  BOSTON  and  the 

Secretary  of  Housing  and  Urban  Developnent,    to   the  Secretary  of  Labor, 
United  States  lepartnent  of  Labor,    for  said  Secretary's   appropriate 
ruling  or  interpretation  which  shall  be   authoritati-re  and  nay  be  rslisd 
upon  for  the  pxzrposes  of  thia  Contract, 

15.      PA^HOLLS  A2rD   ZASIC   ?Ar?.OLL  ?3:0HrS   or  CCrrrP-iCTOH-AhT)   SU3C0:iT?.ACTC22 

The  Contractor  and  e^ch  subcontmctor  ah-all  prepare  his  paj-rolla 
on   foma   satisfactory   to   and  in  accordance  with  inatractiona   to   be 


f-imished  by   the  CITY  OF   BOSTON .  The  Contractor 

shall   submit  weekly  to   the    L^cal   P'^blic   Ag^ency  or  Public  Body   two 
certified  copies   of  all   payrolls   of   the  Contractor  zr.d.  cf   the   subcon- 
tractors,   it  bein^  -jr-derstocd  that    the   Contractor   shall  be   reopcnsible 
for   the   subnission  of  copies  of  paytrolls   of  all   subcontractors.      Zacn 
s-ioh  pa:.-roll   shall   contain   the   '"-^'eekly  Statenent   of  Conplicnce"   oet 
forth  in  Section  3.3  o^  Title   29,    Code   of  Tedcml  Ro£"jlations.      The 
P^jTolls   and  basic   paj—oll    records    of   the   Contractor  and   each    subcon- 
tractor  covering   all    Iriborerc    r:D.i.  necr.aj'.ics    errloyed  uoon    the    -ark 
covered  by  thi3  Contract   shall  be   naintai^ed  during'  the   co'urse   of   the 
work   and  preser-/ed   for  a  period   of   3   years    thereafter.      Such   paNtrolls 
"-nd  basic  pa^Toll    rccordo    shall   cor.t.iin    thr   -.trc   izr.c.    iddrccn   of  '.-zzh 
s'uch   enployce,    his   corr'jct   clnu= :  f:  cation,    rate    of   tay   ( L.-.o-udi.-.r  r:-:co 
of   contributions    or   costs    2nticita".2d    of   the    *./tes    decoribed    \r:   Section 
l'.,b)(2)    of   the   ZX3.v-_o-3---.con   Act),    dcily   and    -ee^ly   r.-.:^b2r  of  r.o-_rc    -cr;--.:?d, 
dc-ductions   tmde,    zsiz.   acf^ial   wa.«>ea    paid.      In   additicn,    -r-r-ever    t.-.e 
Secr-tajr/  of  Labor  r^s    ffund   --.der' Section    5  o(a)  ( * )  ( :v)    of  Title    25, 
Cods    of  Tederal    ?.r £--lat:on2,    tr.^t    the    w.3,^s    cf  ,-.-.;.•   laborer   or   -a--  =-•  - 
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ber.afits  -.ir-dsr  a  plar.  or  prc^TiT  ds3cril:ed  ir.  Ssc-:::cn  1(b)(2)  (3)  of  the 

2avis-2accr.  Ac":,  -he  Ccn'ractcr  or  r-bccztrac'cr  shell  z3.Lr.t?.Lr.   r«rccrds 
which  shcv  ;hat  the  c^"""  '^ — '-""-  -o  crcvide  cuch  beriCTlts  I3  snicrceable, 

or  progras  haa  bees  cczrrunlcated  is.   -"ritlr:^  to  the  laborers  or  rech.ar:lo3 
aiTsctad,  and  records  which  shov  -he  coats  an.ticicated  or  the  act-jal 
coat  incTirred  ia,  providio?  such  benefits.  Tlie  Contractor  an.d  each 
subcontractor  ahall  naJca  hla  erplc^meiit  records  vith  respec*  to  ceracna 
e=plo;.-ed  by  'oL^   upon  the  wodc  covered  by  this  Contract  available  for 
Inspection  by  authorised  representatives  of  the  Secretary  of  Housui,-  and 
urban  wsvelop^ast,  ths  CITY  OF  BOSTON  and  the  iJnlted 

Stitas  ^epaitrsnt  of  Labor.  Such  representatives  ciuill  be  pemitted  to 
istarviev  esploysea  of  the  Contractor  or  of  an^'  subcontr3.ctor  durins 
varicing  hours  oa  the  job. 

l£.   SPSCn^C-  C0TE2AG2  07  CZZTAI^  T^ZS  Q?  VOHI-:  Ff  H-IPLOTEIS 

The  traitaportiag  of  nateriala  and  supplies  to  or  fros  the  site  of 
ths  Projecx  or  Progrsa  to  which  this  Contract  pertains  by  ths  enployees 
of  tha  Contractor  or  of  any  subcontractor,  and  the  zanufacturinj  or 
fursiahia^  of  natariala,  axticles,  supplies,  or  equipsent  on  the  site 
or  tha  Project  or  Prograa  to  which,  this  Contract  pertains  by  persons 
esployed  by  the  Contractor  or  by  any  subcontractor,  shjill,  for  the 
purposes  of  this  Contract,  and  without  liaitin©  ths  ^nerality  of  tha 
foregoinj  provisions  o^  this  Contract,  be  deened  to  be  worx  to  which 
these  Federal  Labor  Standnrns  Provisions  are  applicable. 

17.  ISZLIGZ3L2  SUjCOUTHACTOSS 

The  Contractor  shall  not  subcontract  any  parr  of  the  woric  covered 
by  this  Contract  or  pertiit  subcontracted  worx  to  be  further  subcontracted 
without  the       CITY  OF  BOSTON'S  prior  -bitten  approval 

of  the  subcontractor.  The  Local  ?*iblic  A^ncy  or  P-ablic  3ody  will  not 
approve  any  subcontractor  for  work  covered  by  this  Contract  who  is  at 
the  tine  ineligible  under  the  provisions  of  any  applicabla  regulations 
issued  by  the  Secretary  of  Labor,  United  States  Departnent  of  Labor  or 
the  Secretary  of  Housing  and  Urban  Developnent,  to  receive  an  award  of 
such  subcontract. 

18.    ??.o'vISIO^'s  TO  3Z  i:;clu:did  iit  czhtazt  sub:c',t7_;lCTS 

The   Contractor  shall    include   or  cause   to  be   included   in  each 
subcontract   covering  any  of  tha  work   covered  by  this  Ccntract,    previ- 
sions which  are   consistent  with  these   Federal   labor  Star.dards   Provisicns 
a.nd  also   a  clause   requiring'  the   sub  con  tractors   to    include    such   trovisicns 
in  any  lever  tier   subcontracts   which   they  nay  enter   intc,    together  with 
a  clause   requiring  such   insertion   in  any   f^-irther  r^bccntracts    th=.t   nay 


In  additicr.   to   zhs   c^-uses   fcr  temu-^-icr.  oT  this  Ccr.tract   a.s 
hsTSi^n  c-SS'-r^g;^    sat   Tor"'.."      t.12  ^^.-^    '-t    sijiiwn 

r«Gar--cs   ths   rifirt-  ta   tarrir-ate   this  Ccr.tr2.c-   iT  the  Ccntractcr  or  z^' 
Swbccntractcr  vhcce   subccntract   covers   ajiy  of  the  vcric  covarsd  bv-  this- 
Contract   ah^ill   breach  any  of  thase   Tedsral   La.bcr  Stand^jrds  Previsions. 
A  braach  of  these   "odcral  Labor  St-ndards   Provisions  oloc'  aloo  be   5TC'--.ds 
for  dabar^ant   a.3   provided  by  the   appiicabie   raculationa   issued  by  the 
Secretar:r  of  Labor,    United  States   Depar^::oent  _o_f_Labcr. 

Ganaral   Lsbar  Ccrnplianca- Frccadurss 

(1)  Safora  constnjction  becins   the  CC^TawACTC?.  acrcss   that  ha 
'ms: 

a.       Hat  hatn  debarred  ar  athar^^isa  made  ineligible  *a 
par-cicipata  in  any  radaral   ar  radanlly-assistad 
project, 

h.       )^av^awed  and  understands  all    labor  standards  CONIH^CT 
provisions. 

c-       Recaived  and  raviev^ed  the  wage  decision  as  part  of 
the  CCNTkACT  provisions. 

<•  .  * 

d.       Requested  through  the  CITY  and  racaived  the  /ninunmin 
v^aoe  for  S5.ch  classification  to  be  worked  en  the 
project  which  was  not  Included  on  t-^a  waca  decision 
by  the  additional   classification  procass  and  ba/ara 
allowing  any  sucn   zrzaa[s}    to  woric  on  the  project. 

a.-      Requested  and  received  certification  of  his  appran- 
tics  progr^in  fr'^:n  the  Stata's   Suraau  of  Acprantics- 
ship  and  Training   (raccgnizad  by  U53AT)   anc  zuh^ 
.-nictad  copy  thereof  to   the  recipient  prior  to  em- 
ployment on  the  project.      Likewise  "trainee"   progra-T: 
cartification  frcn  U.S.S.A.T.    if  applicable,  .Tx:st  be 
suiriictad. 

(2)  At  Construction  Start  ihe  CONTrtACTOR  acrses   that  he  has: 

a.  Notified   the  CITf  of  constructicn  start  data   in 
•writing. 

b.  Has   placad  eich  cf  the   fol Icwing-  en  a  bu'lstin  bzart 
prominently   locatac  zr,   zr.a  project  site  which  czr.  be 
seen   easily  by   the  '.-rcr'cers    (and   replaced   if  lost  or 
unreadable  any   ti-e  curing   ccrstrjcticn) : 


»/-"•« 


(i )     U'aoe  -8' 

(1i)   :icz'.C2   to   l-rlcy?es-, 

/    <    •   T    I  ~  J  -  s  -^V      2-"-"      -«=       --      ,- 


•yu- 


c. 


d. 


sefcre  assigning  eacr:  prcject  wcrxsr  tc  wcrx,  nas 
cbtainsd  wcrkar's  na-.a,  ess*  -ailing  address,  ans 
Social    Security  Nu-cer   (for  payrcll    purposas). 
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Has  obtained  a  espy  of  eac^i  apprantics's   cartificats 
with  the  apprantica's   rsgi strati  en  nunber  and  his 
year  of  appranticaship   fran   tha  Siata  S.A.T. 

a.       Has   1nfarTT:ed   each  worker  of: 

(i)-    His  wor^  classification   (journay-an  or  J! 
__.  _tvt2e)   as  Jt  will   appear. o^'   ^'"-e  payroll. 

(ii)   His  duties  of  wor^. 


f.  TTie  U.S.   Oepar-irant  of  Labor's   ra^uirainant  on   the 
pnaject  that  he*  is  ei  the.'-  a  joumayrt^arT,   apprantics. 
or  laborer  - 

(1)      If  joumeyTnan,   he  is  ta  be  paid  joumav-an's 
minimua  waae  rata  or  mora; 

(1i)   If  apprant-Ics,  ha  is  to  be  paid  not  less  than 
the  apprafitica's  rata  for  the  trade  based  on 
hls-yeir  of  appranticaship;  or 

(ill)   If  laborer,  he  is  to  do  laborers  work 
only,    is  not  use  any  tool   or  tools  of 
the  trade  -  and  not  perf onn  any  part  of  a 
joumayTT^an's  work  -  and  is  paid  the  laborer's 
mim'nuin  wage  rata  or  -ore. 

g.  ^qr^es   that  each  laborer  or  tr.zchinic  ^ho^^^erfor:r:s 
worx  on  project  in  mora  than  one  classi  ricaficn 
within   the  sa.T.a  workweek  shall    be  classifiec  and 
paid  at  the  highest  waca  rata  applicable  to  any  cf 
the  work  which'he  perfonns  unlass   tr.a  following 
raouira5:ents  are  -at: 

(i)     Accurate  daily   ti-e  r^cnr^z  shall   be  -aintai-ed, 

Tliese  racords  -jst  i'r.c^   the  tl-a  •^crxad   in   eacn 

classification  and  tha  rata  of  pay  fzr  eacn 

classi-icatian,    and  .rrjst  be  s^c-s-i  by   the 
wcrx.~an. 

(ii)    The   payroll    shall    shrw   the   hcurt    -crkrd   in   each 
cl  as  si  fi  cation   and   tha   -cCc   'ita   :a".  c    ror   racn 
classification. 


a  S'fcnad  cccy  cr    tr.a  daiiy   ci.r.e   r^czrri  shall    is 

h.       TTia  CCuTRACTOR  will    icfzrr.  each  wcrksr  af  hfs  hourly 
wages   (not  l2£s   than   tr,a  ,-n-i - 1 -'jm  waca  rata  for  his 
woric  which  is   st^tad   in   t.ha  '^ice  Cecislcn.) 


(i)         Tiuie  and  a  half  for  all  work  over  3  hours  any 
■   —       - .-  day  or  ovar  iO  hours  any  work-weak   {Sat  CuNTP-ACT 

Wor^'  Hours   Safety  Standards  Act). 

(i1)       Fringe  benefits,    if  any   (Sea  Wage  Cecision   fzr 
any  racuirad) . 

(iil)     Deductions   f-rom  his  pay  will    infor-m  eich  workar 
that  ha  is  subject  to  being  intarviawed  on  the 
.  job  by  the  racipiant  or  a  HUO,   Cepartnient  of 
Labor,   or  other  U.S.   Governnient  inspector,   to 
canrinn  that  his  eaiployer  is  canplying  with  all 
labor  rsquirsnents. 

(tv)       Has  infaraed  each  joumayrnan  and  m^  apprentica 
that  a  joumeyiiian  rajst  be  on  the  job  at  all 
*-  tiiifSs  when  an  apprantica  is  warxing. 

(3)     During  Construction  the  G3^^^lAC7GR  agrees  that  ha: 

(i)         his  eoiployed  all   ragi stared  apprentices  r^farr^ 

ta  him  through  nonnal   channels  up   ta   the  applicable 
ratio' of  appranticas  to  journeyman  in  a^ch  . 
trade  used  by  the  asp 1  oyer. 

(ii)  will  u:aint2in  basic  arnplayTzant  r^czrzs  accessible 
ta  inspection  by  the  recipient  cr  U.S.  Gcve.'---ant_ 
representative. 

(iii)'     is  ccn:plying  with  all   health  and  safety  standards. 

(iv)       has  paid  all   workers  weekly. 

nep  erring 

7'r\e  CCiNTRACTOR  will    furnish   all    infcrraticn   and   rcccris   rzc;^'.r-z-i 
under  the  Cccaland  Act  and   the  Cavis-:accn  .-ct  and   zy   the 
rjles   regulatians,    and   zr-iar-^  of  the   Secretary  as   satfcrth   in 
Section  XV   subsection   C  of  this   ?art. 
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In  crnstructian  contracts   ir>  excais  cf  S2,C0C  ind  czi-.ar  cznzrzczz 
in  5;xc3ss  of  S2,S0G,    the  CGNTRACTCP.  icr=2S   ta  c:-aiy  with   sacticns 
102  i.nd  107  07   tha  Contract  WorK  Hours  Safety  Standards  Act   (^0  , 
U.S.C.   327-5).      'Jnder  section   103  of  tna  Act,    the  CaNTPwi.CTGR  is^^ 
required  to  cciripute   the  waces  of  every  .mechanic  =.nc  laborer  on   tne  ^ 
Sasis  of  a   standard  work  cly  of  S  hours  and  a   standard  work  week  of 
40  nours.     Work   in  ejxcess  of  the  standard  workday  or  workweek   is 
permissible  provided  that  the  wccxer  is  cc-censatsd  a.t  a  rata  or    . 
not  less   than  1-1/2   tir.es   the  basic  rate  of  pay  for  all    hours 
worked  in  eacess  of  8  hours   in  any  calendar  day  or  ^0  hours   in  the 
workweek.     Section   107  of. the  act   is   applicable  to  construction 
'licrk  and  ^rswidas   that  no  laborer  or  mechanic  shall    be  re-quired  to 
work  in  surroundings  or  under  working  conditions  which  are  unsanitary, 
hazardous,  or  dangerous  to  his  health  and  safety  as  detennined 
under  "construction,  "safety,   and  health  standards  proinulagated  by 
the  Secretary  of  Labor.     Tnesa  requirements  do  not  apply  to  the 
purchases  of  supplies   or  materials  or  articles  ordinarily  available 
on  the  open  market,  or  contracts   for  transportation  or  transinissicn 
of  intelligence, 

XIII   gNVTR0?^£HTAL  COT^SIDSHATIGMS 

A.       n ood  Oisastar  Protection 

I.  ■ 

'    Tna  Owner  of  land  subject  to  acquisition  or  i.-provenient  under 
this  GDNTRACT,  and  its  succassors  or  assigns,   are  hereioy 
obligated  to  obtain  and  maintain,   during  ownership  of  the  "land 
which  is  tire  subject  of  this  CQNTIlACr,   such  flood  insurance  as 
is  required  with  respect  ta  financial   assistance  for  acquisition 

•    or  construction  purposes  under  section  ia2(a)   of  the  Flood. 
0-isaster  Protection  Act  of  1973.     Tnis  obligation   is  binding 
notwithstanding   the  fact  that  construction  on   the  land  which 
-i-S-the- sub-ject  of  this  contract  is  not  iwself  funded  out  of 


assistance  provided-  under  the -Housina  and  Cc-Trnunity  Cevelopment 
Act  of   1274.     • 

3,        Cci::oliance  wi.th  CI  e^n  Air  Act  and   rederal   'r^'atsr  Pcnuticn   Control   Ac 

(1)  Tne  CCiNuWCTOR  stipulates   that  any  facility  to  be  utilized^ 
in  the  perfar:nance  of  this   CONTRACT  is  not  listed  en   the 
List  of  Violation  Facilities   issued  by  :he  inviror.-en-al 
Protection  .Agency   (EFA)    pursuant  to   '^Q  CFP.   15.20. 

(2)  Tne  CG.N'HIACTGa  agrees    to   c--cly  wi-th  all    the   recuirer.ents 
of   section   Hi  of  the  Clean  Air  Act,    as   a-erced,    (-2  USC 
lc57c-3)    and   sacticn   2C2  of   'he  r^dsrai   Vatar  Pc'lu'icn 
Coni7-ol    Act,    as   ar.erced,    (32   USC    1213)    '-z' izirz    :3    'riZzCZ'.zz, 
"onitori-g,    entry,    r^ccrts,    i.r.c    ir.fcr— a::  en ,    is    -eil  %is    . 

all   ether   recuir^-ents    scscified   \r.   saic   azz'.zr,   11-   and 
section    2CS,    and   all    rrcu' a,":  ens   and   g-j-ca"  •'.-=£    "ss-ec 
thereunder. 
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(3)  Mis  CC:iT";;CTC?.   sticula-as   tha-  as   a  crnciti-icn   for  tha 
cvard  G7   :h-;"s  ccntraci  prc-o:  notica  will    be  giver!  zf  ir.y ^ 
nocificacicn  racsived   frcr.  the  Ciractcr,   Office  c:   rederai 
Activi-ies,   iPA,    indicating   tha"  a   facility  uullizad  Gr 
ta  be  utilized  far  the  contract   is  under  ccnsideraticn  -3 
be  listed  en  the  ErA  List  of  Violating  Facilities. 

(4)  The  CCNTRACTOR  agrees   that  it  will    include  or  cause  to  be 
included   the  criteria  and  raquireinents   in  paragraph   (1) 
thr'sugh  (4.)   of  this  section   in   every  ncne:xcfnpt  subcontract  . 
and  that  it  will    take  such  action  as   the  Goverr-.ent  -ay 
direct  as  a  -eans  of  enforcing   such  provisions. 

C.   •    laid'Zassd  Paint 

Tl^a  CONTACTOR  agrees   to  co-ply,  where  applicable,  with  HUD 
Lead-Based  Paint'regulations,   24CFR,   Part  35,    including  the 
el inii nation  of  lead-based  paint  hazards  under  subpart  B  of 
said  regulations.     The  CITY   is   responsible  for  the  inspections 
and  certifications  required  under  section  _33. 14(f)   thereof. 

•    D.       Historic  Preservation 

Tne  CONTRACTOR  agi-ees  to  «sist  the  CITT   in  complying  with  the 
requirements  of  the  National   Histaric  Preservation  Act  of 
1366,   (P.L.       89-655)   Preservation  Act  of  1974  the  Archaeological 
and  Historic  (P.L.       93-2S1),   E;teciitive  Order  11393,   the 
prac2dur?s  outlines   in  36CrR800  pertaining   to   the  Advisory 
Council  on  Historic  Preservarion,    the  Historic  Districts  Act 
of  t.he  CoiOTonweaTth  of  Massachusetts   (M.G.L.   Chapter  40C) . 

:I7.    D£5IGiN  CONTRACTS  •         •  ' 

The  CONTRACTOR  shall   comply  wfth   the  Architectural   Barriers  Act  of 
1963  and  the  "American  Standard  Specification  for  Making  Buildings 
and  Facilities  Accessible  and  Usable  by  the  Phvsicallv  Handicapoed" 
(Number  A-U7.1R-1971),   as  modified   {^IC?'R       101-17.703)    in  the 
design  of  any  facilities  under  this  CONTRACT .^ 

Y.      REPORT TNG  REQUIREMENTS  •  • 

A.        Equal   Opportunity  and   non   discriminatory  Practices.     Tne 

following   apply   to   cons-ruction   CG.NTRACTS   of   310,000  or  -ore: 

(1)      Zicn  week,    the   CONTR.ACTOR   shall    comoiste  and  file  wi  t.T 
the  CITY,    through   the   City's   Office  of  Human   Rights,    an 
Ecual    Coccrrunity  Ccmo liance   reocrt  en   a   tztt.  io   be 
supplied  by   tr;e  CITf. 
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Whansver   the  CCNT-^CC?.  cr  z'^zcznzrzczzr  r.a^   a  • 
csHsctive  :arcaini-c   acrssrsn-  cr  ot.-er  ccntrac-  ar_ 
ur.dars-snd-: nc  ^itr,  a' 1  a^cru.yicn  cr^an  ^^s-^^'^/f -"' 
'Hcrx^rt  or  wrovicina   sucr:   inrc.  ...ai*. -n  as    .s^sjcn 
labor  union's  cr  acincy's   practices   ana  pane: as   as 
tha  Official   -ay  racuira,   prcvidac  t.-at  zz  tha 
extant  such   infaraation   is  within   tha  a:scius:va 
possassian  cf  a    lacor  union  or  acency,    rararr:ng_u3 
wop^ars  or  prcvidina  or  sunarvising   appranticasmp 
or  training  and  if  iuch   labor  union  or  acancy  snail 
r^r^sa  to   furnish  such   infornatTon-  to   tna_CCNirLACiQR, 
the  CONTRACTOR  shall    so  cartify  to   tna  QrrTCTaJ   as 
part  of  his  co-piianca   raport,   and  shall  _sa'.   ■  criiT 
•^hat  afforts  he  has  made   to  obtain  sucn   ;nTorr.at'.an. 


b        The  cm  re<?uiras   that  the  CONTRACTOR  or  SUBCQNiRACTOR 
Shan   submit,   as  part  of  his  Complianca  Report,  _a^ 
statament  in  writing,   signed  by  an  authonzad  orncar 
or  acent  on  behalf  of  any  labor  union  or  any  agency 
referring  workers  or  providing  or  supervising  apprenticsmp 
or  other  training,  with  which  the  bidder  or  prospective 
CONTRACTOR  or  SUBCONTRACTOR  deals  with,   supporting _ 
■    inforaation,   to  the  effect  that  the  signer's  practica 
and  policies  do  not  discriminate  on  the  grounds  of 
race,  color,  religious  cre^d,   national   origin,   sa:c, 
ace  or  ancestry  and  that  the  signer  either  wiU^ 
affirmatively  cooperate  in   the   implementation  or  the 
policy  and  provisions  of  this   section  or  that  is 
consents  and  agrees   that  recruitment,   employment, 
and   the   terms  and  conditions  of  employment._ 


(2)  Monthly-  Reports 

On  the  fifth  day  of  every  month,   the  CONTRACTOR     shall 
complete  and  file  with  the  CITY  and  the  regional   offices 
of  United  States  Oepartrent  of  Housing  and  Urban  Development 
and  the  Cepartment  of  Labor,   a  Manpower  Utilization 
••    Report,  on  a   form  to  be  supplied  by  the  CIT7. 

(3)  Annual    Resorts 

a.    ■    lach  prime  contractor  shall    file,   and  sach  prime 

contractor  and   subcontractor  shall    cause   i 's   subcontractors 
to   file   annually,   en  or  before   ^e   31st  day  of 
M-arch,   complete  and  accurate   reports   on  Standard 
rcrm   lQC(i£a-l)    prcmulgatad  jointly   by   the  Office  of 
Federal    Contract  Comolianca,    the   icual    Lrplcyment 
Gpportunity  COiTr:ission   and  Plans   for  Pr-zzr^is  cr 
such   fzrT.  as  may  '-.zr^ifzar  be  prcmulgatad    -in   i  is 
place   if  such  prime  concracior  cr   subccntrac'ir 
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(i)      Is    net    =x=r-zz   frz-   tha   prcvi  srcns    af   the^V'jle£ 
and    r=au  1  atTC'S"    i"    sc::crcinc=  'rrith   -1    Cr?.   EC- 


(11)    has-  lOQ  or  -era   =r.p^cye2s;  • 

..  (1ii)1s   c  prima  contractor  cf  flr^t-ticr  subcontractcr; 
end 

Clv.)    has   a   ncr.e::£:-pt  contract,,  subcontract  or  purchase 
order,    serves   as   a   depository  of  Gover-.-ent 
funds,   or   1s   a   r'inancia]    insti'utlcn  which   is 
-     an    Issuing   and  paying   agent  far  U.S.    savings 
bonds   and   savings   notes:      Provided,    that   any 
■subcontractor  below   the  first  tier  which  perforTis 
construction  'ivork   shall    be   required  to   file 
.     such  a   resort  if  It  meets   reou1  rsr.ents  of 

subdivisions  -(i) ,    (11),    and   (1v)   of   this   subparagraph 

b,        Each  person   re<5uired  by  subparagraph  of  this   paragraph 
to   subnjit  reports   shall    file  such  a  report  with  the 
.Oepartn^ent  within  30  days  after  the  award   to  h1ui  of 
a   contract  or  subcontract,   unless   such  person  has 
submitted  such  a   report  within   12  months   preceding 
the  date  of" the  award.     Subsequent  reports   shall    be 
submitted  annually   In  accordance  with  subparagraph 
(1)   of   this  paragraph,   or  at  such  other  intervals   as- 
the  ceo  or  the  Director  may   require.      The  Department, 
with  .the  approval   of  the  Director,   may  e:ttend   the 
time  for  filing   any   report.- 

Training,   Employment  and   Contracting   Opportunities   for  Businesses 
and  lower  Income  persons. 

*  ■ 

•(1)   Periodic  Reports 

a.  The  CONTRACTOR  shall  submit  to  the  CITY 

.  when  requested, 
documentation  of  the  fact  that  he  had  made  a  gccd 
faith  effort,  to  comply  with  section  3  requirements, 
as  setforth  in  Z4.c'R  8  135  and  Section  III  of  this 
PART. 

b.  .-or  eich   employee  hired  by  the  CO>iT-»^CTGR  whom  the 
■  •  •    CONTPjiCTOR  claims  to  be  a  section  3  resident,  the 

CCNT?-ACTOR  shall  -aincain  on  file  for  ir.spec-^ion  a  ~C~y.   AA?-1 
for  each  such  employee.   The  CITY  reserves  the  right  to 
inter"/iev  e— ployees  vorking  ur.der  this  contract  durir.g 
wor'v ing  hcurs  on  z'r.s    :ob. 
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(Z)  sin  :ns?sctigns 

A:  tne    request  of  Che  CITf,  zhe   Departrnenc  of  Housing  and 
Urban  Development,  and/or  the  Departrienc  of  Labor,  the  CCNTP-ACTOR 
shall  produce  records  and  docur.sncacion  pertaining  to  Che 
CONTRACTOR'S  good  f  aith '  efforts  to  coriply  with  the  Section  3  provisi 
The"  CITY  and  HUD  also  reserve  Che  right  Co  perfor-i  Section  3  audit's. 

L^hor  Standards  h 

Tm  fal Tewing   rspcrting   r-ecui  r^'Tients   apoTy   to   canstnjction 
Contracts   in' zxczss  of' two 'thousand   ($2,000)   dollars. 

(1)    'Weekly   Resorts 

Tns  COMTHACTOR  and  all    subcontractars  and  Icv^er-tiar 
suocon tractors  shall-  ccn;pleta  and  file. with  the  Clif,  " 
weeicly  payroll   information,  on  a  fona  supplied  by  the 
CIT7.     Tne  fona  shall   be  accompanied  by  a  statafr.ent 
signed  by.  the  anplcyer  or  his  agent  indicating   that  the 
wage  rates  contained   therein  are  not  less  than   those 
determined  by  the  Secretary  of  Uabor  and  that  the  classificatii 
set  forth  for  each  laborer  or  mechanic  conforms  with  the 
work  he  p^rforuisd.     A  submission  of  a  "Veakly  State^^ent 
of  Compliance"  which  is  "required  under  this  AGRSE>*.£NT  and 
the  Cope! and  regulations  of  the  Secretary  of  Labor  (29 
.CrR,   Part  .3}  fnd   the  filing  with  the  initial   payroll   or 
any  subsequent  payroll   of  a  copy  of  any  findings,  by  the 
Secretary  of  Labor  under  29  C-R       ^.5(a)  .(1)    (iv)   shall 
satisfy  this  requirement,      mis  prime  CONTRACTOR  shall   be 
responsible   for  the  submission  of  copies  of  payrolls  of 
an  subcontractors.     The  CONTRACTOR  will   make  available 
the  records   required  under  the   labor  standards   clauses  of 
."  the  CONTRACT  for  inspection  by  authorized   representatives 
of  HUO,    the  CITY,   and   the  Departrient  of  Labor,    and  will 
permit   such  representatives   to   interview  employees   during- 
working   hours  on   the  job.      The  submission  procedure   is: 


a .       gach    lower-tier    subcontractor ,    after    careful     review, 
snail     submit    requirea    docu-.ents    to    the    respective    sub- 
con  tr acto  r . 


b.  each    s  ubcon tractor ,     after    checking    his    own    and    those 

of    eacTi     ]  ower- ti  er    s  u  bco  n  tractor  , 'rr.ay    have    to    submit 
required    documents    to    the    PRI-ME    CONTRACTOR. 

t 

c.  The  CONTRACTOR  after  reviewing  all  payrolls  and  other 
documentation,  including  his  own,  and  correct inc 
violations  '^here    necessary,  shall  submit  r ecui  red 
documents  to  the  CITY.   Said  payroll  fcr-::s  are  to  be 
submitted  sev^en  (7)  days  aftar  the  enc  c  f  eacr.    ray 
:;eriod. 


] 
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,       ATTACH.VEST  TO   FIDEHaL   LASOR   STA^(OaRDS   PROVISIONS 

SO-CAU-SD  -A.NTI.!C:CX3Aa(  act-  AiNO   RSCLH-ATTONS  promulcatsd 

PURSTJAJNT  THEJirTO   3Y   THE  2EC3£TARY  OF   LABOR, 

U?<rrED   STATES  0EPART7HENT  OF   LABOR 

TmZ   IM,   U-IC.   ««u»n   H74 

(Repiana  wetion  I  of  ifte  Act  <i(l\xtm  \Z.  1934  (4^  Stat.  94S.  40  U.^C 
SM.  276b)  pursuant  to  the  Act  oi*  Jun*  IS.  194^.  62  Stat.  362) 

UOUACXS  Fl^OM  rUSUC  WCXXS  Ck<PU3Yt£S 

>•«•*  iMiur^  (a*  |>«"t*  ••mfUuoW  in  llw  TvnMnwtMM.  {inavniliiM.  nHn^i^iMM  <■#  rryumi  it{  lay  puitiit  huiUia%.  podiie  ■mtuk. 
It  hmWm%  ur  -mmk  CM—tcr^  in  vt«ul«  of  in  |U<t  by  Wmm  •»  jernM*  rimm  Ihr  I'natrd  ."tatf^,  ta  9*«  ufi  jny  p«n  ui  lh«  ranto 
|ir  wiiiiiia  Ui  «i«ar^  hv  >•  <n<Hlr4  um^cr  Hi*  nttuntri  uS  'm^riu*mcnt.  liuil  Iw  riitr^  nut  mwrv  Uua  SJjIW  ur  iiinii'^iiwri  nut 
imav  (ioa  H**  •«■<••  ti'  bath. 

sicnoN  :  or  the  act  or  mm  u,  1934,  a5  amewosd  (44  sia«.?M,  42  5ut,  342, 

Tlw  ^1 1  Ida*  n/  1.^i#  i^ail  mtkr  <*tmt»m^l0  rrguiMiuna  fur  ruatrirtiaa  m«i  MiitrwmtirUW  Mi^ifr^  in  til*  eonvOMCtaM, 
[KUB><i«w.  k'onifJ'linM  iw  rv^atri^  |iwbiM>  bvii^infik.  puitiic  <Mir4a<ir  limiijin<ini»  Miw^t  flnancf^  in  a)))!^*  arm  |i«<t  bv  la«n 
•ir  iriMi  (mm  th»  L^itrW  .va«^  incJuJia*  i  pwiw—m  liiM  ^k^  aimn«liw  9Mi4    ultrnntwctor  <^*il  furtaa^  »<*41y  i  U4inn«<M 
wMh  iii|BU  tu  (h»  «*^n  p3«i  <iHi  «m9ia«««  dumif  (hr  pnri^iif  v«*4.  ^*<nHM  lUUI  lU  Titta  18  (Umtcd  ^utn  Ca^t  t4«i 

in  vail  i>jtiiw»n«i. 

...XXX'" 

fymmtaM  ta  (h*  ifiiii'  tti  \ntMii'i»kUmk  i\ei.  Ih»  ■•■■  iritry  •!(  I.jiwr.  ('mini  .Sutm  OrpmMitr^H  <•{  '  ■^"'  h«»  o<«nni^ 
;]«<^  Ih«  frpiiMMfla  Wnna/irr  vt  funh.  wnwii  r^fviatiun*  .u«  (vvitd  >n  T!li#  .'9.  iuAlilW  A.  (Imw<  o'  ^'ramd  K<TMUOonfc 
I'^t  .1.    TIv  l<Tm  'Thn  |Mtt,*  la  w«^  m  ■>)»  r^^timtu-^  lirr^naitrr  v1  CixiU.  rp4M~i  ii>  i'm  .1  Ijat  ii«nv  nw^wwim^.   .^jiti  rr^ 

K^MM^  V9  ja  fuiiivw*; 

Tm£  29  -  LABOR 
Subtitle  A  -  Orrice  o{  tti«  Socmarr  of  Libor 

PAitT  3-cofmucrow  a/<o  suBCOfn-RAcroM  of<  pubuc  amuiMC  or  ptjbuc  *orx  fiha^czs  w 

*^0L£  OR  IN  fKRT  3Y  U3a.»<S  OR  Ci^Ai^rrS  FT^OM  THE  UNITED  5TATS5 

Section  2A    ?yrpos«  and  scope. 

TSi*  (larl  pwncTibti  'imi-Aiekb^'i'  /TTui^tiom  gndrr  wnian  ?  n^  thr  An  n/ Jimm  13.  I').14,  <•  jm«n^«4  (■U)  U— .C 
JT&C),  poguioHy  inown  t»  ihr  Ca^Unii  Act.  T>ui  pin  toelim  lo  inr  (ontnrt  vhicK  ii  Mibj»«t  to  rHcrii  **¥*  '<>nd»as 
■  fW  wAirn  It  I'ur  (hr  ^Qntiniclinn,  tvoar^uiion.  comiit^iBtrt.  gr  r^pa^  o(  pu^iir  buiidintl,  puaii^  -vorkft  ir  buiidiop  or  ««««^t 

TirnneH  in  aiul*  '»  ■(!  p«i  Sv  'runi  or  {Tini«  from  iSr  ','<iiii"d  5Mln.   T%*  ji«/t  i>  mienb*^  lo  aid  m  i)i»  r^foiTTmrn)  of  '.a» 
^tfiimum  w«^  iim*i»»on»  o^  ^h*  Oiw^lliron  Art  jwrt  ih<»  •  vii««ift  *ia(u(p^H»iiinf  ■••tft  >'»«iwttiv^«»«»4^  cuflanjcTion  t.1»< 
rnniAin  Mmiii/  mjiiimum  «4C^  ^ow.^nt,   ncfuumt  i Sa*<  urnvntont  «nicn  iiv  nqi  >MO)m  (u  H«Qrtiniuiio«i  i'*iii  ^.  1-^ 


T3G-  35 


02I3IT     C    (couc.) 


(b^  t^Catl*^  Hewanf  Act  at  19S0.  l^  ftWsa^  V.t^  i^3JIuos■  Cinuai  A«x.  4jW  tii«  KoaiaM^  Act  a/  I9S9>,  Uk4  in  iha 
m^o^HiaM  at  Om  maojiw  pmwmu  o^  th«  Cataract  Vor*  Houn  iua^jfu  Act  vammw  (hay  ir«  tapiies^a  ta  <a<n<r«el»«i 
■on.  7!i«  pa*  aauti<  Um  oULpooM  a<  mwnnLun  and  iiiuuximi  iiiw  nua««  ta  (ila  •a^aiy  iiinm— in  ai  KMcnana  nrwd* 
ai^  t)M  la^u  MM  oa  -mrc  ojitrtii  thiiiua;  i«u  /oMti  tjia  omtniUa^  aM  pfOcHuraa  ^u»»fwiin  «h(  rnuinf  a^  pavfqtl  4«> 
iuaoaaa  uua  «Jw  "t^M o^  than  lutaioMU  om  <«d>  -aodt;  jnd  daiamua  (it*  ravtnsu a^  pavmaiit  |wiiiiiiMiili  q<«  atcii  wore. 

Seetiea  J.^  OcilnitiaRL 

A« luaJ  ia  (^  iiijiitiiiim  ai  (iiM  paKT 

(«^  TIm  (•■■  "^uioin^"  9«  'war*'  ^maaily  inoiiada  ijiwiimiiub  ti»iqr  »aiiiiiniMiiw^  fivMi  nuauiMtiuwi^, 
ruiaiuaif  o^  wiwnaUi  or  Miium^  iW  cwiKinw—  vori.  Th*  uma  i^iia,  ««iia«  liaiuiia«i  ^iiii<fiiipi  .0«iTUra«,  jn4 
I  o^  Ail  I7pa>>  iacii  a  bn/jti,  iioa,  p^<MU,  .'iif^««y«.  p«iim«i>«.  lOwru,  »k^wf%,  vaiamit,  mtnn,  mtam,  pa<Mf» 
>hi»Hi  /«<«•««,  iituuio,  ItrmiftaiA,  ad Aj.  pmi.  ■«!■<»  *"**<  l'<^»**"l'— i  btaorv.  j cfS^  b«»*ii««fn, 

UiOTa.  «iri ■-  Jmi^un.  iMom^  mi/aUinf,  aniluif,  SiMiTa^.  rxeanOM^  daanii^.  j«^  Itadaoouif.   'Jn<«B  'lanaucu^  ia 

aMMMtio*  ««ii  and  j*  th«  ata  oi  tmat  t  biuUinf  or  taoMi  j»  i>  doanb*^  ia  ti»  faw^uim  MUiiia.  tia  rmaulMtaiw  or  fimiM* 
in(  0^  iMtauii.  ^dtimt,  mvfi'om,  or  <^y wiK  < w^itt^  or  no<  a  Ttdai^  aa  Suu  nim.^  i^airai  iiiia  ta  Mcil  aj«nai«, 
Ktirin,  Mi^&k  ar  niniyiaiil  junnf  tha  ^mtm  «i  liia  maau^aoTM*  or  CtanuAin^.  ar  ««n«s  (Ju  itiifsati  (<««■  vAici)  ihr<r  h« 
/wfiaiiaij  a»<»WMi»«a")  ana*  j  '^viUinf  *  or  'ovrk'  wciiia  (h«  iwiaaiw^o^  tha  wpilmnaa  ia  iMa  pMC 


(b)  Tlta  t^w  "  jLiii^rwnun.*  "p^a^aBOea."  *  —tqiaoaw,*  ar  'f»p«ir*  raaaa  <d  ty^mtai  woc^  daa»«a  «  paticalar 
fiialAn  wiwt,  K  tiM  a«a  thana^  iwahaia^,  -mtimm  b'mnjaua.  iit«i 'u\,rwmmi0im^  panon^  wd  liamiaoa^.  liia  mnm^it* 
iaf  «/  aaaiila  .a^  w^^iia  (a  <ar  Ciuin  (ia  biaUuif  or  'wrk  hf  (ha  «iii4it«i|p«M «i  iha  ^waroaaa   ijimmia  or  aBwuinwwa 
aAaaaoaator,  tad  iha  laaaai'ataiiwj  «r  <w««WiiMf  a^  iimaiili  .atal^,  af^M.  ar  «^«tfaatt<  aa  (ha  a*e  «i  tha  bwtUia^  or 
vai*,  ^  ?■**■■•*  «mf^>a^  <<  (Aa  a4a  by  Iha  ' 


piaeian,  or  iv^aiv,  a^allnari  jhm^  i  ?«darW  ^iiay  a  a  «jiagaaa»  fmrf,  i^imMmani  mmmOmr  QtW  ttmnmi  a  ia  i  f  <W<vi^ 


(^  TVa(«w  "^aiUaf  ar '«ai4  ffiiaawi  ia  alaUarta  part  Sy  loaaaar  paau  (raw  Ow  (Inita^  Su"«*'iiriii^ai  batU> 
iaf  or  <«ai4  f*  Waaa  i.Bwawiaiiaa.  faaiBoaa,  taayUtiaa,  ar  tv^ar,  a  4aAt«ri  aWaa,  )>a»aaa«  ar  ?•«  |>a;aaal  ia  na^a 
imttlif  or  iwWaiaity  Traat  (tmi*  piwWa^  by  Waaa  ar  {raata  by  a  ft^iJ  a^aaa'f.  Tfm  Irrm  iotm  nai  iadu^  bw^difif  ur  «a(k 
for  «M^  faiiwy  aaaaaatai  ia  iuaaaari  aMv  ta  la 


(r^   Sra^Taiaan  ^mi  by  a  uagmur  ar  <a^aa^a8B»  ta  aay  laaaar  W  ha  ia^ar  ia  tha  maa^aataa.  ^iiaai  iitaaa. 

aaay^raaa.  ar  ivo^  a^  a  puaiia  baUiaf  or  puAiia  'WM  ar  baUtaf  ar  «ar#  /iiwaiad  ia  «aaia  or  m  part  by  loaia  ar  jnna 
fmaa  uw  Unaa^  5taia  ia  'laptayai' inj  inamiaj  "gara^'  ,  naalaaa/  uiy  «aatr«aiaa<  frlaoawaaiy  id^td  ta  nut  b^maaw 

(0    T%a  tana  *uty  UtiSUuid  paaaa  '  Tndu^a  a  i^aaat.  chiU.  pana«,  «  otiiar  daar  laUu**  a^  tha  can vsaaar  or  la^ 
;  J  [laima  or  o^(M«r  ai  iSa  cofftraator  or  wauuiiiu  anur  i  eo^anoaa  cioaa^  aanaatairi  «ith  tha  caaoacnr  or 
'  la  iiaaiia.  Mtaaaiary  or  o<Jwi  aia.  a>4  la  a/fiear  ar  ifatM  ai  loail  caa^aranan. 

({)  "nia  (ana  'Tf^cni  j^atcy'  nraia  (b«  llmimi  5t«««,  lia  Oiaaiat  ai  Coiaaaibu.  aa^  Jl  nrciatna  da^anmoilv  i» 
dt^iiiiaiH  nuAiJMHawata,  Wmini«n(r««  ifvaora,  trd  \mtxatntntMliaaa  af  iha  tinar^  5tita*  »td  al  tha  O'amat  a^  C<iufliaia> 
KMtwainf  mi|a«a— »  lii  or  tubajaiiuiiy  aJ  a/  Ota  aaez  a^  «nxh  a  banrViciaily  aawa^  by  tha  UnM«^  Suin,  by  tha  Oiunet 
a^  Caiaa^,  ar  or^  at  Iha  forrptnf  ijcpamiiaMa,  caLatkliaAiaanik  icmciaa.  ia^-inMrumaaiij^aak 

Serhon  3-3  Wea*iy  aniement  ■with  reaoeci  to  payrwen*  oi  '•■n«. 

(a^  Aj  iat4  in  ihia  aciaa,  iSa  (trm  'cmpioy***  wiail  not  app'y  ta  panana  m  daaaifif  irinna  higher  thaa  tha«  a^  1. 
at  iiwihama  ind  thoa*  vfa  ar*  (S«  immrdut*  muai  lajra  ai  lucfl  tmpJoyaaa. 
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S22I3IT     C    (cane. 


(b)   Catt  atmtnaar  u#  vimuMiraetot  cmff^ni  in  lii«  eaiuWMcliuo.   yrOM  i  tuiam,  coni^ii«^aa<i.  ur  n^a«  u^  41**  |Mi<4ic 
tiiaUw%  nr  (ixi^M  «<wi.  ur  LuMUiir*  or  «<i>i(  I'nxncrd  in  •JiaM>  <w  in  ji^n  liy  ItMuaor  S?aa4«  T/utn  ijir  I'iMtni  ^Miir^s  -i'ail 
fu«wn  «cii  >rv^  J  ■4atniMni(  'vuJi  fiwwi!!  lu  liir  ««ct«  |miJ  (3cii  «<  iu  «mf>au^rV9  «ii*Ti;ert  ua  »urW  rurmtt  li«  TJ  CI'U 

|*3n»  J  .la^  ^  aiun*;  il<»  imn  liiju.  wcrsiy  fu*ruij  ymcn^  "Piiri  il  i( I  muii  la  csmitrW  la*  iIm  ranuacuir  lu*  <'i4<aiMM  . 

uatUM  IV  (/^  ui  juiliunitrti  utTicrr  or  nnyiwyc^  u^  il«r  •■OMiraoo*  nv  •wimMMnclar  '«<ia  iM^arrwaB  (/«  |MynM>n<  i>/  «^c*^  J'*' 
Uuil  Itfoa  ^urra  A'll  ;>UU  "5ta4cnM-ni  u^  CsmfMtoHa**,  9*  on  ia  oimttrai  (ittm  im  lli«  lian^  a/  \VII  .1  C,  'T^vnill  (Kt»  (j<u> 
mcumO^tiuiMi  L'/*)'  ar  n«  3117  funs  *<ili  nt<n<<r3i  wwniin^   ^am^tJv  cthmh  u/UII  ^  17  iiai  tVlI  3  Ul  may  Im  «w<;iut>^  rrwata 
liv  Cmimi— *  aMMrastiu<  nr  •^■Mtaartn*  JO"*'T'  "'^  a>VM*  ai  lii««^  Cimum  atiq-  l«  putmUum  4  u  llw  Cwvontnaii  ."/iiUiit; 
OnTcr. 

(e)  TW  nytiii  iiwiit»  u/  lliii  MCtioM  <i»il  noi  a^i^  ta  j«v  i,'Bw<f  1  iW  SXOOO  or  In*. 

lanMtimm^  ialrran^  jaO  ev^n^KiuMs  fnim  tit*  n^ui<Tin«fitj  ai  ihw   miuw  wiiifTt  !•  Hicil  conditiuiM  *  liw  .icimai^  u^ 
'  1' — •  may  i^MCl/y. 

Saoion  3.4  Submiaaion  at  wrvkly  uztemwnn  snd  iht  iirearnration  snd  iiupvction  d^  w«ciciy  layrall  records. 

(i)  K»ak  —I  Uy  d ■«* »»■>  jw^uimi  iia<i«r   }  U  Uuil  la  iMtrrH  l>*  iIm  caawviorur  MtbraMfartor,  «t«Jiin  m>t  ii 
Jay«  Wl«  til*  rf^W  |wynM>n4  lUia  «/  llw  (larrsU  tMTuJ.  la  4  in«i»»  iHjUra  w^  i  Tt^fni  itr  SuM  JCrm^   i«    duf^  il  liir 
iU#  W  Um  lMuUi««  n*  «ari,  or, ;/  i1mt«  ia  nw  nr^vrwMjti**  4/  4  )>*F«i*v«l  ur  iiaM  ifinicy  at  iIm  -mt*  ai  ll>*  liawUinf  gr  «Mrk. 
tiv  drtiiiwl  «W1  Iw  uiaiM  by  lit*  omtfaatar  or  iui<c«»(U3«tar.  «<4iiHi  i«cii  liaw,  lit  4  yrimi  of  5lat«  Jfcney  rgntratnmc 
for  nr  (ii— in^  lia«  litMUin^  ur  '««/i.  /\  Clcr  luea  (•uiniiu4ian  la^  di**4  u  may  Im  mmi»,  mimii  kmi  mmit.  nr  1  cu^  tlirm/, 
tiuii  ba  kc^  ••aWiU*.  iw  •iiail  Ua  ir»i united  Ui^h<:r  vt«Ji  «  /T^aM  a^  lay  nw^diiua,  m  saii^MMV  vidi  afiyiiaa^ia  ymiraiunr* 
|iiiuTil«i4  tiy  tte  L'jutcd  S*(«9 J h^attmnM  «/  Ubar. 

(It)   Eadi  fontfaala* <jr  tM^MMUaator  tiuU  [waMW>  liU  —ikiy  |M»i«d  umiJa  Cur  1  (ww^  ai  llaaa  rrss  frmaWutru^ 
iMia^iJri»ia  aV  ilia  fvntract.  Tlia  |iayivil  ir^mtim  <J«aii  act  aai  jcsMVwiy  ina  «qiBa<» »« ly  Uia  namm  Jtmi  tdtin^»ti  e»ri\  Uimtr^r 
aa4  (iiwiiiiiic.  Ill*  «tiin\«  (Jba/iciiMaiv  ftu  ai  )tmr,  daily  u«4  ««r4iy  jiam^t^  ai  liuiiw  ^trkrti.  ir4vr\km»  mmim,  imi  jctiui 
«a^  t**^  S««ii  |<a*  roil  faeor^t  MiaJ  ba  maJa  jiwUiiia  it  ill  liian  Cttf  irK^mmm  by  tha  conifaaunf  aiHev  or  Hi*  ^mOtonxMd 
II  iiimianiii.  ui^  Iry  ludtumai^  rryn-vntativ^  W  ili«  Or^Mruaant  w^  1.  ilwr. 

Saction  3.i   Payroll  deriueuofa  permnul)i«  without  jppiiation  to  or  sppro^^  a<'  tiw  Scenary  q{  Libor. 

DadiMtimn  mmit  amier  (Im  nmimMsnon  ur  in  iJir  v«iihmiw  <i<MTilwri  in  liM  parafn^iteai  iIim  xtnea  may  Im  mmla 
Whawt  jppJicKiuM  lo  ami  ip^MWai  o^  Um  iamivy  «/  LUiort 

(i)   Any  iJciiuation  mar^  in  rvmfti'vuKt  vi<>i  iIm  mfiaarmmUw/  V'n^rrai.  itala,  ar  l«aii  Uw,  Miaii  la  /rdeni  or  itatc 
v<llii«ii>iin^  in«aM«  \2yt%  tnti  Trivrti  >enai  xcvray  l<^^ 

(b)  Aiiy  lir^ijclnti  9^  atmitfnrnutmiy  |iW  la  iharm^iioye*  m  »  laana  Iwir  pfr^iavmaii*  ai  vt^tm  «lm  wch  |iiT^u«  inm< 
it  maiir  «ulia<>4  ui>«wwnt  nr  inlrvrM.  A  "ban«  fuir  tif^^wymmt  ai  wa^n*  ui  taiiaiji'inj  lO  luaa  Ijavn  ittatie  <jn4«  ali>>n  <-i«^  or 
iUmun'a^<  lia>  U<«n  j«i«anr«W  tu  ih*  yMnon  rmfi^o«<ii  m  iM-ii  maaarr  la  la  p««  lata  coni^>J<ir  f/««i4Hn  g^  lila^MMtuiu  ui  Uf 
iitranmi  rvinaa. 

{()    \n>  ijftiucliuM  0/  amouiKi  ivn«<rrd  liv  imirt  |wq«na  10  hr  pai^  lu  jnotJirr,  uniaaa  lliaHHurtion  i*  m  T^tor  a/  llic 
nntnctor,  Mibcuni/^  lur  vir  inv  tlCViMe^  pman.   ^  «  lien  ruilutiun  or  roiUlMiniion  rsi«ik 


E3H13IT     C    (cone.) 


(J)   Aay  itwJarlMM  nnimiitaoii%  i  0DiKnbu<ias  on  bchai/  a/  tha  piiiii  trnpiar^  <a  Cuada  etuhllJimd  hf  l^  «9oiov«r 
ar  m«iwHMT«« oV  «iiniU;>«j,  ar  biMJi.  /or  thir  prapoa*  o/  ptorWin^  eitimr  (ma  crinopai  or  uieaoM.  or  baciu  ncaioi  or 
)«^ifitW  <»«,  piiMiiim  or  MiMtt—  oa  rrunmMnC  dniJi  boncVits,  tom^aiwuinii  (a*  iiquno.  iUmifc  Modeno.  jirium.  ar 
Aimiiiitf,  or  for  uManna  (a  piq»ij«  Miy  o^  iS*  fon^tnc,  or  vnum^iawmmnt  fairiiU.  TTinrwi  omw,  larni^  ■I'lmiii.  or 
linal^-  ^yiiiii  ^or  <h*  baaaut  o^  iiiipin;  m.  Lhcir  Luvum*  ai4  dcptiWatiU:  ^frmWiW,  .i«taaw,  HiM  Uu  /ailawiii( iCaadii^ 
a*  iBrt:   ( II  "Hw  j.nJi«.»>uw  ■  not  otiwi^—  7<«Mibi<rd  by  Uw:  (^  it  a  4i«Jl«;   (T)  Vo^anurdy  csaMiMod  to  by  (iw  naaia««« 
ia  amiof  ai^  )«  a4*«aca  o^  lii«  panaj  in  ohich  ih*  vom  ia  la  b«  lion*  tnd  wc^  'unaiin  ii  no<  i  cenaiiiaa  «wiM*  for  <h« 
nbuaaoi^  a/  or  for  thm  niariiiaaliiia  o^  qapkiyiaaiic  ar  <ii)  |ji u i ait ^  (^ma  bnwa  lUa  oaflamta  bat^inin^  tfraaiaaat  b*> 
taaaii  tlta  imWiMiia  ar  whaiialmHM  »nd  n^aaiiitiri^ai  tti  iU  «mpJ«i)i«aK  (3)  na  p<«Ai  or a4j«ar  bmaiit  ia othtrmim  obtained, 
Avoly  or  ■liiinliy,  by  Ota  uBauaaior  or  iJimMrrrnr  or  ary  liSSatfri  piiia  ia  ttia  Cam  o^  cataniiaiaa,  divMand.  ar 
iJtha^iar;   tmd  (4)  tiw  j>jart>na«  *Jltil  ■**«  (Jw  uunwiiiama  and  Intaiaat  o^  liM  «mpiayaa. 

(c)  Aay  ill  jai  till  oBncnfaaUaf  toward  tha  ptaaiiaaa  a(  United  Sluc*  Oaiaiua  Stoopa  and  Sanda  «J«aa  wiJnn««niy 


(0   Aay  ^aduaiiua  ii^iimIi  j  t)y  tha  «iapiay«r  la  cnaiiU  him  ta  <«pay  loaaa  (a  or  ta  paifhiaa  diam  in  errdit  uaiaaa 
uipaiiad  aad  o^aratrd  ia  •csatdaanr  «uJl  TrdarW  Jnd  it Ji«  <*rdit  unnn  Watuiaa. 

{fj  Aay  dadttatiaa  <al«afdy  uoinraad  b*  iHa  ewotayra  fur  iha  maJunf  at  raatfifaatiaaa  (o  (ovmiacnui  or  ^«aa> 


(h)  Aay  Jaduwtaa  ■raiiiurily  iMiharriad  by  t>ia  rm^oyao  for  iha  ouaiaf  oi  eanoiiMdana  (a  CoMmuaity  0>aa«t 
Ilnttrd  (iiMra  fwtda.  aid  anaiiar  dia««iilii  nffiinaatioMa. 

(i)   /Vay  <jada«l— a  ta  ^ay  n>piar  <i«<aa  mitiadaa  fraa  aid  iwiiMfcaiWiiy  diwa.  iia<  iaaiadim  fiaaa  or  aaaaai  < 
^uaidaaL  .Wawaa*^  That  <  cailartwa  tia^aiiam  i4HiiB«t  bafatii  Lha  i.aali'aaiu*  ar  liiaiiwnwgr  aid  maiaiiiminaa<  iU 

tymfkmf*<m  pvatdn  for  mail  iadauniaa  aid  Iha  dadaclwia  ■«  na«  otiiaiwiaa  piviiibitad  by  law. 


Q}  Aay  drilaaWa  na«  mnia  thaa  for  tha  'rwmmmakU  rott '  »(  ^aa^  lodenf,  ar  otSar  faniitira  raaiOa^  tha  <a^dta> 
iimiuW  artiaa  w(m>  o/  tha  Ti*  Lihar  5u«daid>  Act  o^  I9.'S.  la  anandad.  jad  Pat  ^l  a^  titia  (itia.  Vhan  Midi  a  dodaaioa 
a  aiadp  <h*  iddiiaMW  <««rd>  <«<^amd  «iid«r  |  .^m^  fi)  oi  ihia  titia  dl^  ba  krpc 

Section  2.6   PrytaU  deductiona  pcrmtnibia  'tit^  tha  apprerii  of  ttw  ^ammy  oi*  T-jfwr. 

Aay  (iMMfaatar  nr  aiWoatnctor  may  •f^*'*  <^  ''*'  JavfTtary  <W  I.j^ar  for  oarm^aaa  to  laaaa  aiy  dadacnaa  nat  p«> 
iniilrd  laidiV  \  .U.  TSa  .Srmtafy  may  ^raM  yiiiiiii    iuri  »<i»iw  lar  ha  finds  (haC 

(*)  TKa  t-aiMraalnr,  iMbanatrariar,  ar  iny  ifTilUird  prrvaa  doos  no*  maika  a  p^><  ar  bana^i  diraeliy  or  indiiactiy  froia 
(ha  lirdaalion  r^hrr  in  iha  fnnn  tl  »  i^tnuwimna.  Wiiadrnd.  nr  othmriaa: 

(li)  IIm  >M«iCtian  ia  no4  alhiTwna  pi«li<bi(»d  by  lav: 

{r)  'Hw  dadticlion  it  nthcr  (V)  <alunttfi)y  eoniaMtd  to  by  (ha  inndoyaa  is  «n«inf  ind  ia  idvanc*  o/  tha  pi  wad  in  which 
Iha  «ark  ia  lo  b«  doaa  ind  aich  tonarwt  ii  not  i  (ondilnn  nthar  for  tha  obtuninf  of  nnf<lo«m«n<  ar  <u  eamiauanfli.  ar  (^ 
^twaotxi  fur  M  J  Umm  fide  cniUvtiva  ba/rammc  jijuiii^iK  b«l*«vn  Iha  concnrlor  ur  tudrontractor  uid  npiaaiiiUlwai  a/  iU 
fiiHiwimi;  ind 

(li)   T^r  tjniurtiua   «rwn  lh«  cunTrmcnra  ind  intamrt  o{  thr  nnyloyaa. 
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SCSI3IT     C   (cone.) 


StetioaZ.7  AvpUcatiuwa  for  (lie  apv^o^^i  of  llic  Sui.iviJi  y  ij<  Liixir. 

Amf  i^iplitatiom  Cor  thr  maiunf  <i(  I*****"  <Murtin«B  u-dtr  §  3J>  Uiaii  i>Mnfiy  with  ilw  n^M«mwnt>  |HTr«n<vH  in  lUt 

(a)  !%■  lyiiJii iilMw  WmJ  hr  >■  sntiMf  n-l  jJtad  la*  iiliiiii  i'i<  lu  llv  .'^rrrMan  ■>/  \jint. 

■■■•■■  «d  b*  ^imi  U»  drWucliMnatiJv  oa  <^irrif«,  i>i«n4iiwW  cTMUar«i>.  rM-f-p4  iifM*  a  .■  !■■■  w ;  tW  mrr^MMMi  rin  iim  limm. 

(c)  TTf  iyy<imiif  tkail  Matr  liTiiwiliiity  liu(  (1mi«  ■  i-wmiJiii «i4it  ih- -1i«  Jinh     )  Utrth  m  ll»>  ii-n  n  hum  ul 

I  X&i  Tia  MOSrmmUam  kWI  br  j»i«iW|i«iMiJ  by  a  foil  >UUrw>ii«  <ji  ritr  facU  oMMralMf  .«rh  raMyliaiwii. 


ti  yaimmn  or  aMiuain  (nm  -wimm  vafo  (far  p»»pw«i4  ilr^mrtmm  •••«M  l>    mli. 


paa4  iJ«d»«li»M«*ir  lo  Im  tnmmmttmi  ami  ib^  litSiMMim  <t{  '^trh  pmw.  if  j««.  wiila  ilw  ijniiw  ii. 

SKtioa  3  J  AAioa  by  ite  S«qetary  9(  Labor  upon  applieatuiiis. 

■irf  liid  natiff  iJm  nniMmn  in  ■■rimn  iW  Iti*  ii»r»ii«n. 
S«rim  X9  n«Mbi(«i  parraU  deductions. 

D«*wti—»  —«  d»— 4«^  iwiiifc  rf  for  by  tM»  p«t  uri  windi  ara  iM  Ci>— rf  tn  W  yininB  tl    uw4p  j  '"■  x-)  niliiiiii   i. 
1 3.10  MtfiMds  of  ^yi—iic  of  ^ 


t«Mfar-»Jiidi  Jrrf^iwJWI      mi     TilnMnJcrUmiMW.  S9  otbrr  nw^immim  ^  |w>mrw  liwrt  b»  wnjtfiwmJ  aa  «»t  »i>jm 
SaetiBM  3.1 1   Rcpiatiam  part  of  csntnct. 


AJ  SMtiwil  nui^  «Mil  rnfMt  t«  Iha  coaMvactina.  |iwiwrn»»i.  raMt4r<in«.  nr  nymm  M  mr  jmUJit  hmWm^  or  ^mU'w 
aafiorbaMafor'-nri  rmaaoi^  im  mimia  of  m  [wi  Uv  luw»«r  ;rtau  fmai  thr  Umo^j  iu«><  <um  w li  by  H»-  rry»b(ioimii 
iWs  (MM  «JmU  nyiVMiy  lua^  tW  eoatraMnr  w  <«4rua<nr«>r  la  «d««^  with  >««h  af  th«  rrpilM<aa>  m  (hi*  |iar<  a*  ni4«  br  m» 
pdinU*.  la  dm  <«f»W.  <•«  }  U  (a)  <W  llu»  labiiuir. 
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THE   EDWARD  EVERETT  HALE  HOUSE 

The  Edward  Everett  Hale  House  is  a  large  tvyo-story  structure  with  a  gable 
roof  set  side  to  street.     Five  bays  wide  by  four  bays  deep,  the  house  is 
dominated  by  a  three-bay  wide  portico.     The  roofline  is   broken  by  pairs  of 
la.teral   chimneys,  a  pair  of  double-sashed,  pedimented  dormers  that  flank 
the  portico,   and  is  "crowned  by  a  cuDola.     The  aiant  tetrastyle  Ionic  portico 
is  missing  the  rightmost  fluted  column  and  the  leftmost  column.     The  entab- 
lature of  the  portico's  low  triangular  pediment  continues  around  all   elevations 
having  a  complete  return  which  forms  an  imitative  pediment  on  the  gable  ends. 

Pairs  of  wide  pilasters   frame  the  facade 's  end  window  hays,   and  flat  trab- 
iated  members  border  the  elonqated  ground  floor  windows.     The  inner  windows 
are  defined  by  eared  corner  mouldings.     Only  the  pair  of  around  floor  windows 
to  the  right  of  the  central   entrance  retain  their  oriainal   6/9  pane  sashes, 
since  the  left  pair  have  been  reduced  and  the  bottom  filled  in.     The  upper 
story  6/6  pane  sashes  set  close  to  the  cornice  appear  intact. 

The  dignified  entrance  illustrates  mor  typical   Greek  Revival   elements;  a 
broad  eared  corner  moulding  surrounds  the  large  paned  transom  and  side  liahts. 
The  door  is  not  original.     One  oriainally  reached  the  entry  laterally  from 
the  portico's  side.     Now  a  modern  stairway  at  the  center  leads  up  to  the 
porch. 

The  walls  of  the  facade  are  flush-boarded,  and  the  walls  of  the  other  elev- 
ations are  covered  in  clapboarding. 

The  center  door  in  the  south  elevation  is  flanked  by  side  liahts,  topoed  by 
a  wide  rectangular  transom,  and  crowned  with  a  cornice.     The  wide  center  hall 
extends  through  the  house  from  front  to  rear  and  divides  the  four  rooms  on 
the  first  floor  into  pairs.     To  the  left  of  the  hall   are  the  livina  room  in 
front  and  the  dining  room  behind.     To  the  right  of  the  hall   is  the  study  in 
frontr  a  lateral   stair  hall   with  the  staircase  in  the  center  and  in  the  rear 
corner,   the  kitchen.     The  walls  are  plastered  and  the  floors  are  of  wide 
boards.     The  three  principal   rooms  have  their  oriainal  marble  mantels. 


The  second  floor  has  four  bedrooms  and  a  bath  and  three  of  the  four  marble 
mantels  are  still   in  place.     The  third  floor  contains  five  more  chambers 
and  a  bath. 

The  Edward  Everett  Hale  House  is  an  outstandina  example  of  a  large  frame 
Greek  Revival   residence.     It  was  built  during  a  period  which  witnessed 
large-scale  development  of  a  rural   neighborhood  into  a  dense  suburb  repres- 
enting all   phases  of  Victorian  architectural   styles.     The  most  notalbe  owner 
of  this  house  was   Edward  Everett  Hale,    (1822-1909),  Unitarian  clergyman, 
humanitarian   reformer,   and  author  of  the  short  storj.',   "The  Man  Without  A 
Country",    (1863),  who  lived  in  the  house  from  1869  to  1909. 

The  Hale  House  was  probably  built  in  1841   by  a  carpenter  named  Benjamin  Kent 
and  was  originally   located  at  39  Hiahland  Street,   around  the  corner  from 
its   present  location  on  Morley  Street.      Hiahland  Street  had  been   laid  out 
in   1825  by  a  group  of  citizens  who  bought  a  26  acre  parcel    in  Roxbury  High- 
lands  including  the  site  of  the  Roxbury  High  Fort  in  order  to  create  a 
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pleasant  residential  community  and  to  preserve  the  Fort.  Only  scattered 
building  occurred  on  Highland  Street  until  the  mid  1830  's  when  purchasers 
of  large  lots  beaan  to  build  handsome  residences  in  the  current  fashionable 
architectural  styles.  Soon  the  pattern  of  development  during  the  mid-19th 
century  consisted  of  a  gradual  sellina  off  of  individual  lots  on  which 
detached  single  or  double  houses  were  built,  either  by  the  original  devel- 
oper, by  a  speculative  builder,  or  by  a  new  owner  for  his  own  use.  By  the 
end  of  the  century,  the  "pleasant  residential  community"  envisioned  by  its 
formuTators  had  become  a  densely  built  up  suburb  with  a  full  cross  section 
of  suburban  architecture  and  building  types. 

According  to  early  deeds,  Benjamin  Kent  in  1841  purchased  a  large  lot  betw- 
een Highland  and  Centre  Street  "with  a  mansion  thereon".  Only  a  year  later, 
he  sold  the  parcel  "with  the  mansions  there  on"  for  nearly  twice  the  oriainal 
cost.  The  structure  built  then  is  an  elaborate  example  of  the  prevailing 
stylistic  idiom,  Greek  Revival,  often  borrowed  by  builders  for  their  subur- 
ban residences. 

When  the  house  came  into  the  posession  of  the  Reverend  Edward  Everett  Hale 
in  1869,  its  land  was  considerably  reduced.  Hale  lived  there  until  his  death 
in  1909.  Between  1899  and  1906,  the  house  was  moved  from  its  Highland  Street 
frontage  around  the  corner  to  12  Morley  Street. 


Text  prepared  by  Judith  McDonough  of  the  Boston  Redevelopment  Authority,  as 
part  of  an  inventory  for  the  National  Register  of  Historic  Places,  Boston 
Landmarks  Commission,  March,  1973. 
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SPECIAL  CONDITIONS 


SPECIAL  CONDITIONS  FOR  CONTRACT  FOR  EXTERIOR  ARCHITECTURAL 
RESTORATION  WORK 

EDWARD  EVERETT  HALE  HOUSE 
12  MORLEY  STREET 


PROJECT  SITE 

The  Project  Site  is  in  the  Kittredge  Square  Urban  Renewal  Area, 
Project  Mass.  R-167. 

GENERAL  DESCRIPTION  OF  WORK 

1.  The  work  to  be  done  under  the  contract  include  the  complete 
restoration  of  the  exterior  of  the  structure;  rebuilding  some  components, 
replacing  others,  and  restoring  other  sections  of  the  facade  and  trim, 

in  place.  The  work  does  not  include  or  affect  the  interior  planning 
and/or  rehabilitation  of  the  interior  beyond  the  control  of  the  fixed 
opening  for  doors  and  windows,  and  the  installation  of  casings,  headers, 
window  aprons,  and  other  interior  window  or  door  trim  that  is  saved 
and  replaced  under  this  contract. 

2.  The  work  shall  be  performed  as  described  herein  together  with  all 
incidental  work  outlined  in  the  specifications,  or  obviously  implied 
and  necessary  to  complete  the  work  in  full  accordance  with  these 
Specifications  and  other  Contract  Documents,  City  Building  Codes  and 
regulations,  and  the  directions  of  the  Authority. 

3.  The  work  shall  include  furnishing  all  labor,  tools,  supplies 
materials,  and  equipment;  shoring  as  required  by  existing  conditions; 
construction  as  indicated  or  required  and  directed;  protecting  existing, 
structures,  properties  and  utilities,  cleaning  up  the  site,  and 
performing  any  and  all  other  miscellaneous  items  required  to 

complete  the  work  in  its  entirety;  all  under  the  supervision  of  the 
Authority  or  their  duly  authorized  representatives. 

4.  The  contractor  shall  exercise  prooer  precautions  at  all  times  for 
the  protection  of  persons  and  property  and  shall  be  responsible  for 
all  damages  to  persons  or  property,  either  on  the  site,  the  sidewalk, 
or  in  the  public  street  adjacent  to  the  work,  which  occur  as  a  result 
of  his  prosecu-tioiT  of  the  work.  The  safety  provisions  of  applicable 
laws  and  building  and  construction  codes  shall  be  observed,  and  the 
Contractor  shall  take  or  cause  to  be  taken  such  additional  safety 

and  health  measures  as  the  Authority  may  determine  to  be  reasonably 
necessary.  Machinery,  equipment  and  all  hazards  shall  be  guarded 
in  accordance  with  the  safety  provisions  of  the  "Manual  of  Accident 
Prevention  in  Construction"  published  by  the  Associated  General 
Contractors  of  America,  Inc.,  to  the  extent  that  such  provisions 
are  not  in  conflict  with  applicable  local  laws.  The  contractor  shall 
also  comply  with  the  "Construction  Safety  and  Health  Regulations" 
of  the  Occupational  Safety  and  Health  Administration  United  States 
Department  of  Labor. 
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TIME    FOR   COMPLETION    AND   SEQUENCE   OF   WORK 

1.        The  work  which  the  Contractor  is   required  to  perform  under  this  Contract 
shall   be  commenced   at  the  time  stipulated   by  the  Authority  in  the  Notice  to 
Proceed  to  the  Contractor  and   shall   be  fully  completed  within   180  days  there- 
after.     The  Contractor  shall   employ  sufficient  equipment  and  workmen  to 
complete  the  construction  as  expeditiously  as  possible  as  directed  by  the 
Chief  of  Rehab  of  the  Authority.      If,    in  the  opinion  of  the  Authority,   the 
progress  of  the  work  the  Contractor  does  not,   at  any  time,   clearly  demon- 
strate that  complete  of  the  installations  will   meet  with  the  approval  of  the 
Authority,   the  Authority   reserves  the  right  to   require  the  Contractor  to 
employ  such  additional   equipment  and  workmen  as   required,   and  to  work 
overtime  hours  to  assure  completion  dates,    all   without  additional   cost  to  the 
Authority. 

LIQUIDATED   DAMAGES 

1 .        As  acutal   damages  for  any  delay  in  completion  of  the  work  which  the 
Contractor  is   required  to  perform  under  this  Contract  are  impossible  of 
determination,   the  Contractor  and   his  Sureties   shall   be  liable  for  and   shall 
pay  to  the  Authority  the  sum  of  One   Hundred   Dollars   ($100)  as  fixed,   agreed 
and   liquidated   damages  for  each  calendar  day  of  delay  from  the  date  stipu- 
lated for  completion,   or  as  modified   in  accordance  with  Section   109.0- 
CHANGES   IN   THE  WORK   under  General   Conditions,    PART   1,    until   such  work 
is  satisfactorily  completed   and  accepted. 

RESPONSIBILITIES   OF   CONTRACTOR 

1.  Except  as  otherwise  specifically  stated   in  the  Contract  Documents,    and 
Technical   Specification,   the  Contractor  shall   provide  and   pay  for  all   materials, 
tools,    labor,   equipment,   water,    light,    heat,    power,   transportation,    super- 
intendence,  temporary  construction  of  every  nature,   charges,    levies,    fees  or 
other  expenses,   and   all  other  services  and  facilities  of  every  nature  whatso- 
ever necessary  for  the  performance  of  the  Contract  and  to  deliver  all   improve- 
ments embraced   in  this  Contract  for  Architectural    Restoration,   complete  in 
every   respect  within  the  specified  time. 

2.  The  Authority  shall   be  in   receipt  of  a  certificate  from  each  manufacturer 
verifying  conformance  to  the  specifications  and  warranting  the  qualify  of  all 
equipment  and   materials  prior  to  their  use  by  the  Contractor. 

3.  The  Contractor  shall   verify  dimensions  and   locations  shown  on  any  plan 
or  details  and   if  any  inconsistencies  or  discrepancies   should   be  noted   thereon, 
or  with  actual   field  conditions,   or  with  the  Specifications,    he  shall   immediately 
notify  the  Authority.      The  Contractor  will   be  held   responsible  for  any  errors 
resulting  from  his  failure  to  exercise  the  aforementioned   precaution. 

This   section   is  particularly  pertinent  on   restoration  work,    since  doors, 
windows,    barnbaords,    belt  line,    featured  trim,    cornices,    columns,   capitals 
and   bases,    hardware,   dimensions,    sizing   and   material   usage  must  be  restored 
or  repaired  or   replaced   to  match  the  original. 
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4.  The  Contractor  shall  satisfy  himself  as  to  the  existing  conditions 
of  the  areas  in  which  he  is  to  perform  his  work.  The  Authority  will 
decide  any  disputed  questions  regarding  the  performance  of  the  work, 
access  to  and  cleaning  up  the  site. 

5.  It  is  the  Contractor's  responsibility  to  make  his  own  investigation 
and  related  assumptions  and  to  satisfy  himself  as  to  any  extraordinary 
conditions  and  to  ensure  that  these  are  reflected  in  the  bid. 

6.  As  soon  as  the  Contract  is  executed,  the  Contractor  shall  order 
materials,  submit  an  outline  of  procedures  and  a  construction 
schedule  as  hereinafter  specified.  When  the  Authority  gives  the 
Notice  -to  Pro(^eed,  the  work  of  construction  shall  begin  at  the  time 
stipulated  therein  and  shall  be  completed  within  the  Time  For 
Completion  specified. 

7.  The  Contractor's  attention  is  called  to  the  necessity  of  obtaining 
building  permits  and  arranging  for  inspection  by  the  Building 
Department  of  the  City  of  Boston.  The  Contractor  shall  pay  all 
required  fees  to  the  City  of  Boston. 

COMMUNICATIONS 


1.  All  notices,  demands,  requests,  instructions,  approvals,  proposals 
and  claims  must  be  in  writing. 

2.  Any  notice  to  or  demand  upon  the  Contractor  shall  be  sufficiently 
given  if  delivered  at  the  office  of  the  Contractor  stated  on  the 
signature  page  of  the  Agreement  (or  at  such  other  office  as  the 
Contractor  may  from  time  to  time  designate  in  writing  to  the 
Authority),  or  if  deposited  in  the  United  States  mail  in  a  sealed, 
postage-prepaid  envelope,  or  delivered  with  charges  prepaid  to  any 
telegraph  company  for  transmission,  in  each  case  addressed  to  such 
office. 

3.  All  papers  required  to  be  delivered  to  the  Authority  shall,  unless 
otherwise  specified  in  writing  to  the  Contractor,  be  delivered  to  the 
Boston  Redevelopment  Authority,  at  New  City  Hall,  Room  920,  Attention 
Rehabilitation  Department,  Boston,  Massachusetts,  and  any  notice  to  or 
demand  upon  the  Authority  shall  be  sufficiently  given  if  so  delivered, 
or  if  deposited  in  the  United  States  mail  in  a  sealed,  postage-prepaid 
envelope,  or  delivered  with  charges  prepaid  to  any  telegraph  company  for 
transmission  to  said  Authority  at  such  address,  or  to  such  other 
representatives  of  the  Authority  or  to  such  other  address  as  the  Authority 
may  subsequently  specify  in  writing  to  the  Contractor  for  such  purpose. 

4.  Any  such  notice  shall  be  deemed  to  have  been  given  as  of  the  time  of 
actual  delivery  or  (in  the  case  of  mailing)  when  the  same  should  have  been 
received  in  due  course  of  post,  or  in  the  case  of  telegrams,  at  the  time 
of  actual  receipt,  as  the  case  may  be. 

PARTIAL  USE  OF  SITE  IMPROVEMENTS 

1.   The  Authority,  at  its  election,  may  give  notice  to  the  Contractor  and 
place  in  use  those  sections  of  the  improvements  which  have  been  completed, 
inspected  and  can  be  accepted  as  complying  with  the  Technical  Specifications 
and  if,  in  its  opinion,  each  such  section  is  reasonably  safe,  fit  and 
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convenient  for  the  use  and  accommodation  for  which  it  was  intended, 
provided: 

2.  The  use  of  such  sections  of  the  improvements  shall  in  no  way 
impede  the  completion  of  the  remainder  of  the  work  by  the 
Contractor. 

3.  The  Contractor  shall  not  be  responsible  for  any  damages  or 
maintenance  costs  due  directly  to  the  use  of  such  sections. 

4.  The  use  of  such  sections  shall   in  no  way  relieve  the  Contractor 
of  his  liability  due  to  having  used  defective  materials  or  due  to 
poor  workmanship. 

5.  The  period  of  guarantee  stipulated  in  the  Section-GENERAL  GUARANTY 
under  GENERAL  CONDITIONS,  PART  1,  shall   not  begin  to  run  until   the 

date  of  the  final  acceptance  of  all  work  which  the  Contractor  is  required 
to  construct  under  this  Contract. 

CONTRACT  DOCUMENTS  AND  DRAWINGS 

1.   The  Authority  will  furnish  the  Contractor  without  charge  6  copies 
of  the  Contract  Documents.  Additional  copies  requested  by  the  Contractor 
will  be  furnished  at  cost.  There  is  no  separate  set  of  drawings  for  this 
Contract. 

CONSTRUCTION  SCHEDULES 

1.  The  Contractor  must  submit  a  construction  schedule  to  the 
Authority  indicating  the  general  dequence  of  all  work  under  this 
Contract.  The  schedule  shall  define  an  intended  sequence  of  work 
which  will  minimize  inconvenience  to  the  residents  and  to  the 
public;  the  Contractor  shall  anticipate  the  possibility  of  having  to 
work  at  preminum  hours  to  accomplish  this  intent.  This  schedule  must 
be  submitted  within  10  days  of  the  date  of  Contract  execution  and  shall 
be  revised,  if  required,  to  the  satisfaction  of  the  Authority. 

2.  The  construction  operations  in  the  field  shall  be  subject  in  all 
respects  to  the  approval  of  the  Authority.  The  Contractor  shall  plan 
his  work  in  an  orderly  manner  and  shall  coordinate  all  work,  whether 
performed  by  himself  or  his  subcontractors,  to  permit  the  expeditious 
completion  of  the  work  to  be  performed  under  this  Contract. 

No  existing  power,  light,  communications,  gas,  drainage,  sewerage 
or  water  facility  nor  any  other  existing  facility  shall  be  interrupted  unti 
approved  temporary  facilities  are  provided,  or  special  permission  is 
obtained  from  the  Authority. 

SHOP  AND  WORKING  DRAWINGS 

1.   The  Contractor  shall  furnish  six  copies  of  any  shop  drawings  which 
may  be  required. 
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2.  The  Contractor  shall  be  responsible  for  the  prompt  submission 
of  all  shop  and  working  drawings  so  that  there  will  be  no  delay  in 
the  work. 

3.  The  approval  of  shop  and  working  drawings  will  be  general  and 
shall  not  relieve  the  Contractor  from  the  responsibility  for  details 
of  design,  dimensions,  etc.,  necessary  for  proper  fitting  and 
construction  of  the  work  as  required  by  the  Contract. 

PROVISIONS  FOR  TRAFFIC 

1.  The  Contractor  shall   not  close  or  obstruct  any  portion  of  the   • 
street  without  obtaining  permits  therefor  from  the  proper  municipal 
authorities.     If  the  street  shall   be  rendered  unsafe  by  the  Contractor's 
operations,  he  shall  make  such  repairs  as  shall  be  acceptable  to  the 
Authority. 

2.  The  Contractor  shall   cooperate  in  every  way  possible  with  the 
municipal  authorities  maintaining  traffic  flow.     The  Contractor  shall 
notify  the  Boston  Fire  Department  when  the  street  is  to  be  closed 
regardless  of  the  length  of  time  or  time  of  day. 

3.  All  barricades  shall   be  signed  and  lighted  and  approved  by  the 
Authority. 

SITE  INSPECTION 

1.       It  shall  be  contingent  upon  the  Contractor  to  inspect  the  Site  as 
an  aid  to  determining  the  extent  of  his  work  under  the  Contract  prior  to 
submission  of  his  bid. 

PROTECTION  OF  EXISTING  STRUCTURES 


1.  All  existing  walks,  pipes,  conduits,  stairways,  curbings,  walls, 
buildings  and  other  structures  which  are  to  remain  in  place  shall  be 
carefully  supported  and  protected  from  injury  by  the  Contractor  without 
additional   compensation,  and  in  case  of  injury,  they  shall   be  restored 

by  him  without  compensation  therefore  to  as  good  condition  as  that  in  which 
they  were  found  in  the  opinion  of  the  Authority. 

2.  The  Contractor  shall   take  all   necessary  measures  and  conduct  all   of 
his  operations  such  as  to  protect  supporting  walls  and  foundations  of 
buildings  and  other  structures  immediately  adjacent  to  the  Restoration  Work. 

SAFETY 

1.  The  Contractor  is  referred  again  to  Section  120.0. 

2.  All  safety  standards  and  regulations  of  the  City  of  Boston,  the 
Commonwealth  of  Massachusetts,  the  Occupational  Safety  and  Health  Act 
(OSHA),  and  the  Manual  of  Safety  of  the  Association  of  General  Contractors 
shall  be  followed  by  the  Contractor  and  the  Contractor  shall  include  in 
his  bid  all  costs  for  such  compliance. 
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WORK  QUANTITY  SUBMISSIONS  FOR  PARTIAL  PAYMENTS    (See  SecHons  107.0 
: ~ '.  and  108.0) 

1  Tne  Con^^ac^or  shall  compere  his  work  quanfity  reports  wifh  those  of  the 
Sncir.eer  as  the  work  progresses  and  his  cumulative  totals  on  a  continuous  basis  as  the 
Engineer  may  require.     At  least  once  each  week  the  Contractor  shall  make  a  formal 
submission  of  work  quantity  reports  for  comparison  end  approval  by  the  Engineer. 

2  Estimates  for  payment  ere  cenerclly  mode  on  a  monthly  basis,  although  the 
oeriod  varies.    Any  quantity  reports  submitted  later  than  seven  czlencar  days  prior  to 
the  dcte  esteblished  by  the  Engineer  'or  submission  of  a  partial  payment  request  will 
not  be  included . 
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3  Any  violah'on  or  cny  provision  of  fns  Speciflccricns  whicn  ^he  Engineer 

ceerns  hcrarrous  !t3   t-he  public  or  which  in  his  opinion  enccngen  property  or  ^he  work 
and  which  is  nof  remedied  at  fhe  h'me  For  submission  of  a  monfhiy  pcymsni"  asrimcre.,  shall 
be  considered  sufficient-  reason  for  wifhholding  suon  submission. 

NOISE  CONTROL 

1  Equipment'  to  be  employed  on  i-his  sihe  shall  noi-  produce  a  noise  level 

exceeding  (-he  following  Ilmihs  In  DH{A)  at  a  distonce  of  50  reef  from  ihe  equipm.ent'  under 
hest.    (G.S.A.  permissible  noise  levels) 

Equiome^^: 


Earthmovinc 

front  loader  75 

backhoes  75 

Mai-erials  Handling 

concret'e  mixer  75 

concreJ-e  pump  75 

crane  75 

derrick  75 

Stationary 

pumps  75 

generators  75 

compressors  75 

Impact 

jack  hammers  75 

rock  drills  80 

pneumatic  tools  80 

pile  driver  95 

Other 


saws  75 

vibrators  75 

2  The  Contractor  shall  comply  with  all  applicable   federal,   state  end  local  lews, 
rdincnces,  and  regulations  relative  to  noise  control.     (See  especially  OS  HA  "Occupational 
loise  Exposure",    ]91Q,95) 

3  Sfcrlonary  equlprnent  shell  be  furnished  wirh  acoustical  enclosures  as  necessary 

p.-ovic'e  ^he  recuired  sound  ctranuafion.     Continued  melnfencnce  of  such  enclosures  shell  b 
ovic'sd  by  l^he  Contractor  fo  assure  fhat  mcximum  round  levels  specified  are  no^  exceeded. 
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4.  Monitoring  of  noise  levels  shall    be  Derforned  if  directed  by  the 
inginesrinc,   and  shall   be   recorded  by  a  reoutable  noise     corns i  ;tajnt  ra-ained 

by  "he  Autnority  or  by  the  City  of  Boston  Air  Pollution   Control    Commission. 

5.  ■  Additional   monitoring  may  be  performed  as   a  result  of  any 
significant  change  in  eouioment  or  methods  used  In   any  of  the   Contractor's  o 
ocera-ions,  or  in  the  Lngineer's  opinion  noise  levels  have  increaseo  suostantially 
over  those  last  moni tared. 

6.  The  Contractor  shall   cooperate  to  the  extant  raouired  to  permit 
s'jcft  nonitoring. 

7.  Where  field  sound  measurements  reveal   sound  levels  exceeding  those 
listed  in  Section  422.1   above,   the  Contractor  shall    caasa  operating  such  ecuioment 
apd  shall   either  repair  or  replace  it  with  eauipment  complying  with  these  sound 
levels. 
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Section  A  Description  of  Work 

The  work  to  be  done  under  this   contract  includes   the  repair/restoration/ 
replacement,  of  exterior  trim  such  as  cornices  and  other  wood  trim;   gutters 
and  conductor  pipes;   replacement  of  deteriorated  sills,  watertable,  porch 
framing,   clapboards  and  siding;   the  installation  of  two  new  columns  at  the 
front  porch,  and  the  repair  of  two  existing  columns;   repair  and  replacement 
of  windows ;.  installation  of  storm  sash  and  screens;  and  the  installation 
of  new  roofing  and  flashing. 

"Deteriorated  architectural    features  shall   be  repaired  rather  than   replaced, 
whenever  possible.     Where  replacement  is  necessary,   the  new  material   should 
match  the  material   being  replaced  in  composition,  design,  color,   texture, 
and  other  visual   qualities.     Repair  or  replacement  of  missing  architectural 
features  should  be  based  on  accurate  duplication  of  existing  materials  or 
features,  or  pictorial   evidence,   rather  than  on  conjectural   designs  or 
the  availability  of  different  architectural   elements   from  other  buildings 
or  structures."   (Federal   Guidelines  for  Rehabilitating  Historic  Buildings, 
Feb.   1978) 

In  addition,   the  Contractor  shall   coordinate  his/her  work  under  the  Contract 
with  the  Boston  Redevelopment  Authority,  with  the  Property  Owner,  who  will 
undertake  certain  Exterior  Rehabilitation  work  at  the  same  time  the  Exterior 
Architectural   Restoration  work  is  being  done.     The  Property  Owner  has  agreed 
to. cooperate  with  the  General   Contractor  under  this  contract. 


DEMOLITION 


Individual   demolition  items  are  contained  in  the  description  of  work  for 
specific  areas  of  restoration,   such  as  cornices,  gutters,  porch,  etc.,   so 
that  unnecessary  exposure  to  the  elements  can  be  minimized  through  the 
selective  and  timely  removal   of  deteriorated  materials. 

Remove  general   debris   from  the  front  and  two  sides  of  the  building  where 
it  is  found  to  be  in  the  way  of  restoration  work. 


STAGING 


1.  All  scaffolding  and  shoring  (where  necessary)  shall  be  of  heavy  duty  steel, 
and  shall  be  erected  in  conformity  with  the  Department  of  Labor  Occupational 
Safety  and  Health  Regulations,  Sub  part  1. 

SHORIMG 

1.  The  exterior  walls  shall   be  temporarily  shored  while  the  deteriorated  sill 
sections  are  being  removed  and  replaced.     "Z"   clips  or  angles  may  be  used 
with  4"  X  6"   shores   against  a   "deadman"   to  insure  temporary  support.     These 
wood  braces/shores   shall   be  placed  every  6  or  8  feet,   or  closer  as  condit- 
ions  require,   to  ensure  the  stability  of  the  wall(s)   during  the  sill    repl- 
acement. 

2.  The  two  existing  front  columns  shall   be  shored,   and  stabilized  on  both 
sides,  while  the  new  brick  piers   are  being  constructed  or  rebuilt.    (See  Front 
Porch  section.) 

3.  Details  of  an  alternate  method  of  shoring  may  be  submitted  by  the  Contractor 
for  approval   by  the  Authority. 
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CORNICE 


1.     Remove  existing  cornice  trim  and  replace  it  completely  with  new  cornice 
trim,   to  match  exactly  that  being  removed,   on  the  Front  and  Sides  of  the 
building.     This  work  shall   include  all   necessary  wood  back-up  framing, 
removal   and  replacement  of  rotted  or  deteriorated  sections,  either  as 
part  of  the  conrnice  construction    (fascia  and  plancia  boards)  or  part  of 
the  adjacent  entablature  or  frieze  at  the  gable  ends. 

GUTTERS 

1.  Remove  exis-ting  gutters  on  the  front  of  the  building  and  replace  them- 
with  4"   X  5"  wood  fir  gutters. 

All   gutters  shall   be  of  one-piece  construction  with   lead  flashings  at  the 
terminal   ends  and  at  the  miters. 

2.  The  built-in  box  gutters  on  the  Cupola  shall    be  rebuilt,  matching  the 
existing  configuration. 

The  built-in  box  gutters  shall   be  full    lined  with  shop  formed  galvanized 
steel,    (min.   26  ga. )   riveted  and  soldered  at  all  joints.     The  interior 
flange  sections  shall   extend  a  minimum  of  four  inches    (4")   under  the  new 
roofing  system  and  secured  with  1-1/4",  #11   galvanized  roofing  nails, 
spaced  3"   on  center. 

The  exterior  flange  section  shall   be  secured  approximately  6"  o.c.  with 
galvanized  boat  nails. 

3.  Gooseneck  or  spud  outlets  shall   be  lead,   1"   diameter  on  the  cupola,   and 
2"  diameter  on  the  front  wood  gutters. 

The  above  gutter  outlets  shall   be  installed  in  the  following  locations: 

Cupola  -   1   unit  approximately  the  same  location  as  the  existing  unit 
in  the  rear  section. 

Front  of  Building  -  2  units,  approximately  12"   from  the  mitres  on  the 
sections   facing  the  street.     Existing  cutouts  in  pilaster  caps 
and  cornice  trim  shall   be  retained  for  the   locations  of  the 
new  downspouts. 

4.  All   gutters    (wood  and  galvanized  steel)  shall   be  installed  to  have  at  least 
the  minimum  slope  to  the  outlets. 

5.  New  downspouts   (covered  elsewhere  in  this  specification)   shall    be  located 
so  as   to  connect  to  the  gutter  outlets. 

On  the  Front  of  the  building,   the  new  downspouts   shall    fit  into  the  exist- 
ing cut-outs  and  have  elbows  at  the  top  section  to  connect  to  the  new 
gutter  outlets. 
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DOWNSPOUTS 

1.  Install   new  28  gauge  galvanized  steel   corrugated  downspouts  at  all   the 
gutter  outlet  locations.      (Front,   Two  Sides,   and  the  Cupola). 

2.  The  downspouts  for  the  cupola  shall   be  2"  diameter  with  an  appropriate 
#3  shoe  at  the  bottom. 

3.  All   other  conductor  downspouts   shall   be  4"   diameter  and  empty  into  new 
storm  drain  outlets    (furnished  and  installed  by  the  Property  Owner). 

4.  The  downspouts  shall  have  3  sheet  metal  screws  securing  each  unit  to  each 
other  and  be  attached  to  the  building  face  with  appropriate  size  and  type 
galvanized  corrugated  hinged  hooks,  with  wire  securement. 

5.  New  downspouts  shall   be  prime-coated  and  receive  two  finish  coats  of  paint. 
WOOD  TRIM 

1.  Remove  all   deteriorated  wood  trim  on  cupola,   dormers,   belt   lines,  etc., 
and  replace  with  new  to  match  existing.      (Front  and  Two  Sides) 

2.  If  it  is  necessary  to  conduct  special  milling  operations  in  order  to  match 
existing  wood  trim  exactly,   then  it  shall   be  done. 

3.  Remove  all   deteriorated  wood  trim  from  the  two  pilasters  and  the  four 
cornerboard  configurations  and  replace  them  with  new  trim  to  match  the 
existing,   including  any  concealed  wood  framing  necessary  to  strengthen 
these  pilasters  and  corners  against  the  building. 

4.  Matched  boards  on   the  front  facade  and  other  standing  trim  of  large-width 
dimension  may  be  repaired  by  cutting  out  the  deteriorated  sections  back  to 
sound  wood   (preferably  at  an  angle  of  approximately  45°),   and  replacing 
those  sections  with  new  members   fitted  and  joined  to  match  the  removed 
sections. 

SILLS  -  WATERTABLE 

1.  a)   Remove  and  replace  deteriorated  and  rotted  sections  of  the  main  house 
sills  on   the  Front  and  Two  Sides. 

b)  The  exterior  walls   shall   be  temporarily  shored  while  the  sill    replace- 
ment takes  place.      "Z"  clips  or  angles  may  be  used  with  4"  x  6"   shores 
against  a  "deadman"  to  insure  temporary  support,  as  described  in  the  "Shoring' 
section.     The  sills  shall   be  replaced  with  material   of  the  same  dimension, 
and  wall   studs  shall   be  secured  to  the  new  sills. 

c)  "Sister"  studs  may  be  used,   as  needed,   to  provide  structural   support. 
Such  additional   studs  shall    be  firmly  secured  to  the  existing  wall   studs. 

2.  The  existing  watertable  on   all    four  sides  of  the   buildina  shall   be  removed 
and  replaced.     The  watertable  shall   be  of  the  same  configuration  as  the 
existing  unit  at  the  Left  Side  of  the  building.     The  watertable  shall    be 
secured  to  the  building  sill   or  sidewall    by  pre-drilling  the  new  unit  and 
countersinking  a  6"   galvanized  spike.     The  Property  Owner  wi 11    be   responsible 
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for  the  Rear  Wall  section. 
FRONT  PORCH 

1.  Remove  the  existing  front  porch  framing  and  flooring,  front  stairs,  and 
all  remaining  trim  under  the  porch. 

2.  Construct  a  new  front  porch  to  match  the  porch  that  was  removed.  The 
new  porch  shall  contain  new  2"  x  8"  joists,  new  1"  x  4"  square  edged 
flooring,  railings  constructed  of  2"  x  4"  rails  and  2"  x  2"  balusters  from 
a  design  to  be  supplied  by  the  BRA  and  approved  by  the  Boston  Landmarks 
Commission.. 

3.  New  stairs  are  to  be  constructed  at  the  Left  End  of  the  new  front  porch, 
and  shall  match  the  stairs  removed,  except  that  the  railings,  which  shall 
be  installed  between  the  colums  as  well,  shall  be  of  2"  x  4"  framing  as 
designed  by  the  BRA  staff  and  approved  by  the  Boston  Landmarks  Commission. 

4.  An  allowance  of  $3,500.00  shall  be  carried  for  Porch  Stairs  and  Rai Is  as 
described  in  #3  above. 

5.  Rebuild  the  four  brick  piers  that  will  support  the  four  porch  columns. 

The  pier  reconstruction  should  be  scheduled  so  as  to  take  advantage  of  the 
roof  support  derived  from  the  existing  columns,  and  after  the  two  new 
columns  are  installed  on  two  rebuilt  masonry  piers,  the  remaining  two  col- 
umns shall  be  supported  while  the  final  two  piers  are  rebuilt. 

6.  The  area  around  and  under  the  perimeter  of  the  porch  and  stairs  shall  be 
enclosed  with  lattice  work  to  match  the  existing  in  design.  The  lattice 
shall  be  1-3/8"  pine,  painted  as  directed,  and  the  framing  and  trim  shall 
be  2"  X  4"  backup  and  1"  x  8"  pine  trim,  (paint  grade) 

COLUMN  WORK 

1.  Replace  the  two  missing  wood  columns  at  the  front  porch  with  two  new  wood 
columns  that  match  the  existing  columns  in  every  detail. 

2.  The  work  to  repair  the  columns  and  the  replacement  of  the  two  missing  col- 
umns will  include  repair  and/or  replacement  of  the  column  bases  and  capitals. 

3.  Special  care  shall  be  taken  to  duplicate  exactly,  the  two  column  capitals 
and  the  two  original  column  bases  (which  have  been  removed  but  which  can  be 
copied  from  the  round  column  bases  at  No.  10  Linwood  Street,  which  is  located 
on  the  other  side  of  Alvah  Kittredge  Park). 

4.  Install  spikes  or  other  approved  device  to  keep  the  pidqeons  from  the  column 
capitals. 

WINDOWS 

NOTE:     Whenever  possible,   original  window  elements   such  as   sash,   lintels, 
sills,   standing  trim,   hardware  or  other  decorations  will    be   repaired  as 
necessary   (and  possible)   and  retained.      If  it  is  necessary  to   replace  certain 
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elements  or  an  entire  unit,   the  replacement  shall   be  accomplished  by 
matching  the  existing  elements  completely  in  every  detail. 

Several  windows  contain  frames   that  are  acceptable  except  for  the  wood 
sill,  which  may  be  damaged,  worn,   checked  or  otherwise  deteriorated  to 
the  point  where  the  replacement  of  the  sill   is  obvious.     Other  sills  are 
weather-worn,   but  suggested  treatment  by  stabilizing  agents  to  fill,   seal, 
and  protect  the  surface,  may  cause  the   life  of  the  original   sill   to  be 
extended  by  many  years. 

The  following  description  of  work  on  the  windows  of  the  Edward  Everett  Hale 
house  will  -require  the  careful   attention  of  the  bidding  contractors,   as 
well   as  close  examination  of  existing  conditions  in   the  structure  itself. 

FRONT  WALL  WINDOWS  First  Floor 

1.  Remove  the  two  first  floor  left  front  windows  completely,  and  replace  them 
with  complete  new  window  frames,  trim  and  sash.     The  new  windows  shall 
contain  double  hung  6/9  sash,   complete  with  appropriate  hardware.     Paint 
new  work  with  a  primer-sealer,   and  finish  with  two  coats  of  lead-free 
latex  paint. 

The  interior  trim  shall   be  re-used  on  the  new  window  frames.     The  existing 
"short"  casings  shall   be  put  back  and  a   "dutchman"   filler  piece  shall   be 
installed  to  fill   the  void  between  the  existing  casings  and  the  floor,   or 
baseboards.     The  filler  piece  shall   match  the  original   casing.     New  and 
existing  trim  shall   be  painted  with  latex  paint.     New  wood  shall    receive 
a  primer  coat  of  paint. 

2.  Remove  the  two  first  floor  right  front  window  sash  completely  and  replace 
them  with  new  double  hung  6/9  sash,  complete  with  hardware. 

Second  Floor 

1.     Repair  frames  and  sash,  stabilize  sills,  and  repair  or  replace  sash  balan- 
cers, side  stops,  parting  beads  and  locks,   on  the  five  second  floor  wind- 
ows. 

Attic 

1.  Replace  the  four  dormer  windows  and  frames  completely.  Replace  exterior 
window  trim  completely.  New  sash,  2/2,  shall  match  the  removed  sash  comp- 
letely. 

LEFT  SIDE  WINDOWS 

First  Floor 

1.  Replace  one  window  frame,   sash  and  trim,   at  the  first  floor  front  room. 

2.  Repair  frames,   sash,   stabilize  sills,   and  repair  or  replace  sash   balan- 
cers   (weights),   side  stops,   parting  beads  and  locks,   on   the   remaining 
three   (3)   windows. 
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Second  Floor 

1   Repair  frames  and  sash,  stabilize  sills,  and  repair  or  replace  sash 

balancers, side  stops,  parting  beads  and  locks  on  the  four  (4)  windows  at 
this  level. 

Atti  c 

1.  Replace  the  three  windows  and  frames  completely.  The  new  windows  and 
frames  shall  match  those  removed,  in  every  detail.  The  old  "angled" 
window  frames  and  sash  will  be  used  as  a  pattern  to  construct  the  repH 
acement  windows . 

NOTE:  The  barnboard  siding  above  these  windows  may  be  saved  by  scraping, 
retailing,  and  refinishing;  the  siding  around  and  below  these  special 
windows  will  require  complete  replacement. 

The  sheathing  beneath  the  board  siding  shall  be  reolaced  if  it  is  det- 
eriorated and  cannot  support  the  siding  or  replacement  siding,  as  int- 
ended. 

RIGHT  SIDE  WINDOWS 

First  Floor 

1.  Repair  frames  and  sash,  stabilize  sills,  and  reoair  or  replace  sash 

balancers,  side  stops,  parting  beads,  and  locks  on  two  of  the  firsts  floor 
windows.  j 

The  third  window,  adjacent  to  the  door  at  the  side  porch,  must  be  replaced 
with  a  standard  window  to  match  the  other  windows  in  this  wall.  The 
replacement  window  shall  include  a  new  frame,  sash  6/6,  and  matching  stand- 
ing trim. 

Second  Floor 

1,  Remove  the  two  bottom  sash  from  the  front  bedroom  windows,  and  install  one 
sash  in  the  window  opening  at  the  stairwell  on  this  wall,  and  the  other 
sash  in  a  rear  bedroom  window,  as  directed. 

Install  two  new  sets  of  window  sash  6/6,  in  the  existing  frames  at  these 
two  openings. 

Repair  the  frames  and  remaining  sash  and  trim  in  this  wall. 

Attic 

1.     The  configuration  of  the  attic  windows  on  the  right  side  of  the  building 
does  not  mirror  the  placement  of  the  windows  on  the  left  side.     There  is  an 
extra  window  on  the  right  side. 

The  existing  sash  and  parts  of  the  frames  may  be  saved  and  re-used  if  they 
are  in  good  condition;   otherwise   they  shall   be  replaced  completely,   and 
the  replacements   shall   match  exactly  those  elements   they  replace. 
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CUPOLA  WINDOWS 

1.  Install  eight  (8)  new  windows  complete  with  frames,  sash,  and  trim,  in  the 
.  cupola. 

2.  Repair  window  framing  around  the  openings  in  the  cupola  and  replace  any 
deteriorated  sheathing  or  wood  trim. 

STORM  SASH   -   FRONT  AND  TWO  SIDES 

1.  Install  new  wood  storm  windows,  2/2,  on  all  window  openings,  including 
dormers  and  cupola. 

2.  The  new  wood  storm  windows  shall  be  equipped  with  interior  locking  hardware 
and  exterior  hanging  hardware.  The  new  storm  windows  shall  be  fitted  to 
each  window  and  made  weathertight.  A  number  system  shall  be  used  to 
identify  each  window  opening  with  the  respective  sash,  such  as  punching  a 
"7"  on  the  inteVior  section  of  the  window  sill  where  it  will  ordinarily  be 
covered  by  the  closed  bottom  sash. 

SCREENS   -   FRONT  AND  TWO  SIDES 

1.  Install  new  whit  aluminum  half  screens,  in  white  aluminum  runners  on  windows, 
including  the  eight  cupola  windows,  but  excluding  the  basement  and  rear 
windows,  and  dormer  windows. 

ROOFING 

1.  Remove  the  existing  roofing  down  to  the  boarding.  Replace  any  defective 
boards  with  new  boards,  and  lay  15  lb.  felt,  aluminum  drip  edge,  and  new 
asphalt  strip  shingles,   complete. 

2.  The  new  shingles  shall   be  Bird,  GAF,  or  equal,   235   lbs.   per  sauare,   self- 
sealing,   and  carry  a  National   Underwriters  Class   "C"   label. 

3.  The  work  shall   include  all   new  lead  base  and  counter  flashings  at  the 

chimneys,  and  new  flashings  at  all   penetrations  and  rising  walls^     All 

visible  flashing  shall   be  lead.  " 

4.  The  roofing  system  shall   be  made  watertight  at  the  end  of  each  days  work. 
Care  should  be  taken  during  the  removal   process,   that  temporary  protect- 
ion can  be  installed  quickly  in  case  of  unforseen  inclement  weather. 

5.  The  color  of  the  shingles   shall   be  black,  or  very  dark  gray,  which  is 
si  ate- like  in  profile  and  texture. 

SPECIAL  NOTE:      1.     The  Property  Owner  will    install    two  new  replacement 

skyligtits  as  part  of  the  new  roofing  work. 

2.     The  Property  Owner  will    repair  three  chimneys   and 
rebuild  a  fourth  chimney,   as  part  of  his  work. 
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DORMERS 

1.  Remove  the  asphalt  shingles  from  the  dormer  cheeks  at  the  front  and 
rear  roofs.  Install  new  flashings,  and  apply  new  clapboards  to  the 
dormer  cheeks. 

Repair  or  replace  deteriorated  sheathing  or  trim. 

2.  The  new  clapboards  shall   be  back-primed  before  installation  and  shall   be 
installed  in  a  good  and  workmanlike  manner,  matching  the  spacing  used 

on  the  rest,  of  the  building. 

3.  Repair  or  replace  the  wood  trim  at  the  dormer  windows  and  install   new 
roofing,   as   required  elsewhere  in  this  specification. 

CUPOLA 

1.  Remove  shingles  at  the  lower  section  of  the  cupola  and  replace  them  with 
new  clapboards  as  specified  for  the  dormer  cheeks. 

2.  Replace  worn  or  rotted  cupola  trim,  mouldings,   etc.     Paint  the  cupola 
completely  with  a  primer-sealer,  and  two  coats  of  latex  paint. 

3.  a.   Remove  the  existing  roofing  system. 

b.  Repair  or  replace  the  existing  wood  sheathing. 

c.  Install   a  19"  selvage  edge  roofing  system   (black  granular  surface)   in 
a  cold  S.I.S.   adhesive  over  a  30-lb.   asphalt  felt  underlayment  secured 
to  the  roof  sheathing. 

The  Cupola  roof  shall   be  installed  according  to  the  roofing  manufacturer's 
specifications. 

CLAPBOARDS  AND  SIDING 


1.  Repair  all   exterior  clapboards  on  both  sides  of  the  building  and  re-nail 
where  necessary.     Replace  all   loose,  cracked,  or  deteriorated  clapboards 
with  clapboards  of  the  same  type  and  spacing  as   the  existing  clapboards, 
(approximately  10  squares)     New  clapboards  shall   be  back-primed  before 
installation. 

2.  Board  siding  shall  be  repaired,  re-nailed,  and  where  necessary,  replaced. 
Back-up  nailing  pieces  or  boarding  shall  be  installed  where  sound  nailing 
areas  are  missing. 

REAR  FIRE  ESCAPE 

1.     The  Property  Owner  is   responsible  for  the  work  on  the  rear  wall,  including 
the  fire  escape. 

COLOR  SELECTION   /  PAINTING 

1.     The  Property  Owner  will    supply  and  install   all   exterior  painting. 
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2.  The  paint  color  for  all   work  will    be  selected  by  the  Boston  Redevelopment 
Authority  and  approved  by  the  Boston  Landmarks   Commission. 

3.  Alternate  colors  should  be  suggested  by  the  Property  Owner. 
SPECIAL  NOTE 

1.  All  work  will   be  left  in  a  weathertight  condition.     Bidders  will   veiw  the 
site  and  verify  all   conditions   prior  to  bidding.     Work  will    commence  and 
proceed  to  completion  without  undue  delay  and  will   be  accomplished  in  a 
workmanlike  manner  by  mechanics  well    versed  in  their  trades,  and  performed 
in  accordance  with  the  commonly  accepted  standards  and  practices  of  the 
building  trades.     The  provisions  of  the  Comm.    of  Massachusetts  State  Build- 
ing Code  will   be  adhered  to  throughout  this  project. 

2.  The  Contractor  will   supply  all   equipment,   tools,   labor  and  materials  nec- 
essary to  complet  this  project.     All   debris  and  scrap  materials  accumulated 
during  repairs  will   be  removed  from  the  site  by  the  contractor.       There 
will   be  no  variation  of,  or  deviation  from,   these  specifications  without 
receiving  prior  written  approval   from  the  Boston  Redevelopment  Authority. 

PROTECTION  AND  FITTING  OF  THE  WORK 

1.  Protection  of  persons  and  property  shall   be  provided  throughout  the  progress 
of  the  work.     The  work  shall   proceed  in  such  a  manner  as  to  minimize  the 
spread  of  dust  and  flying  particles  and  to  provide  safe  working  conditions 
for  personnel.     The  sequence  of  operations  shall   be  such  that  maximum 
practicable  protection  from  inclement  weather  will   be  provided  for  materials 
and  equipment. 

2.  Existing  construction  artd  items  shall   be  removed  as   indicated  and  required 
to  accomodate  the  Architectura  Restoration  Work.     Removal   shall   be  done 
only  to  the  extent  necessary  and  in  a  careful   manner  so  as  not  to  disturb 
the  adjacent  existing  items  not  required  to  be  removed.     All   obstructions 
to  the  new  work     shall   be  removed  as   required  and  to  the  extent  necessary. 
Where  existing  construction  is   required  to  be  removed  and  the  area  will   be 
contiguous  to  new  similar  construction,  such  existing  construction  shall 
be  carefully  removed  to  permit  neat  tying-in  of  new  work  with  the  exist- 
ing construction. 

3.  The  Contractor  shall    repair  and  replace  all   items  of  existing  construction 
which  have  been  damaged  on  account  of  the  work  done  under  this  Contract  and 
which  are  to  remain.     Repairs  shall  match  existing  adjacent  undisturbed 
construction   in  all    required   respects.     The  Contractor  shall    furnish  and 
install   all   new  materials   required  to  repair  or  restore  damaged  existing 
construction.     All   new  materials   required  for  repairing  and  restoring 
damaged  existing  construction  insofar  as  possible,   shall  match  those  of 
the  adjacent  undisturbed  construction,  and  shall    conform  to  the  City 
Building  Code. 

4.  All   of  the  work  of  this  Contract  is   to  be  performed  in  accordance  with 

the  Technical    Specifications  where  these  are  applicable  and  in  accord  with 
good  standard  practice  in  the  applicable   field  wher  specific  provision   is 
not  made  in   the  Specifications   for  the  required  work.     All  work  shall    be 
in  compliance  with  building  codes  and  regulations. 
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GENERAL  NOTES 

1.  Details  of  alternate  methods  shall   be  submitted  by  the  Contractor  for 
approval   by  the  Authority. 

2.  The  Contractor's  intended  procedures   (construction  methods)   shall   be  out- 
lined in  writing  and  submitted  to  the  Authority  for  review  prior  to  start- 
ing work. 

3.  The  contractor's  attention  is  called  to  Section   119.2  of  the  Specifications, 
especially  to  the  necessity  of  obtaining  a  Building  Permit  prior  to  the 
start  of  work,   and  to  Section  429  of  the  State  Building  Code. 

4.  The  Contractor  will    receive  temporary  power  and  water  needs  from  the 
Property  Owner. 
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EXTERIOR  REHABILITATION  WORK 

12  MORLEY  ST. 

EDWARD  EVERETT  HALE  HOUSE 

THE  FOLLOWING  ITEMS  OF  WORK  ARE  PROPOSED  TO  BE  ACCOMPLISHED  BY,  AND  AT  THE  EXPENSE 
OF,  THE  PROPERTY  OWNER  MR.  NAPOLEON  JONES-HENDERSON."     - 

IT  IS  IMPORTANT  THAT  THESE  REQUIRED  ITEMS  BE  COORDINATED  WITH  OTHER  ARCHITECTURAL 
AND  HISTORIC  ITEMS  OF  WORK  ON  THE  EXTERIOR  OF  THE  BUILDING. 

AUGUST  3,  1983 
Chimneys 

1.  Repair  three  chimneys  by  rebuilding  the  top  several  courses  with  existing  bricks 
in  new  mortar.  Rake  out  all  joints  (in  all  three  chimneys)  to  a  depth  of  1/2" 
and  repoint  with  mortar  to  match  the  existing. 

2.  Rebuild  the  left  rear  chimney  from  the  roof  line  up  to  match  other  chimneys; 
include  new  flashings.  Flue  liners  shall  be  installed  to  match  those  removed. 
Existing  bricks  shall  be  reused  where  oossible.  If  new  bricks  are  required, 
they  shall  match  the  existing  brick  masonry  as  closely  as  possible. 

Skylights 

1.  Install  two  new  skylights,  one  each  at  the  front  and  rear  roof  locations.  The 
new  skylights  shall  match  those  that  are  removed. 

2.  The  new  skylights  shall  be  properly  flashed  and  be  equipped  with  hardware  that 
will  allow  them  to  be  opened  and  closed  from  the  inside  without  difficulty, 
(approx.  30"x42") 

Foundation  -  Front  and  two  sides 

K  Repair  loose  or  broken  masonry  foundation  sections,  with  masonry  to  match  the 
existing.  Mortar  shall  be  mixed  to  match  the  existing  mortar  in  color  and  - 
texture. 

Doors 

1.  Install  a  new  front  entrance  door,  similar  to  the  "Morgan  M-lOO",  to  match  the 
existing  front  door. 

Remove  the  wood  filler  pieces  at  the  side  lights  and  replace  with  new  side  lights 
and  new  top  lights  of  glass.  Replace  any  deteriorated  wood  rabbet  sections, 
and  paint  complete. 

The  door  surround  design  shall  be  as  it  exists,  and  similar  to  the  "Morgan 
M-127"  front  entrance. 

Install  new  10"  x  3"  brass  mail  slot  in  the  right  hand,  sidelight  configuration 
as  appropriate. 

2.  Install  new  "Brosco"  wooden  combination  storm  and  screen  door  (No.  11,  contain- 
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ing  12  lights). 

3.  Install   new  hardware  on  new  doors. 

4.  Repair  the  exterior  wood  door  at  the  right  side  porch.     Refinish  the  frame 
and  trim.     Install   a  new  wooden  storm  door  (w/glass  panel),  and  repair, 
refurbish,  or  replace  the  hardware. 

5.  Install   two  new  "Brosco"  wooden  combination  storm  and  screen  doors,    (No.    11, 
containing  12  lights).     One  storm  door  each  at  front  and  right  side  locations. 

Rear  Windows 

1.  Repair  window  frames  and  sash. 

2.  Install  new  wood  storm  windows. 

3.  Install  new  half  screens. 

4.  Repair/paint  rear  door. 
Rear  Gutter 

1.  Install   new  rear  gutter,   fascia  and  plancia  boards. 

2.  Install   new  goosenecks  and  conductor  pipes. 
Side  Porch  and  Steps 

1.     Repair  side  porch  and  stairs.     Replace  any  defective  or  deteriorated  members. 
Painting 

1.  Remove  all   loose  and  scaling  paint  from  the  front  and  2  sides   of  the  building. 
Perform  all   necessary  scraping,   sanding,   caulking,  putty  and  prime  painting, 
before  applying  two  finish  coats  of  exterior  latex  paint.     Include  dormers  and 
cupola. 

2.  Exterior  painting  shall   not  be  done  in   rainy  or  freezing  weather,  or  until   the 
surface  has   thoroughly  dried  after  such  conditions. 

3.  Exterior  doors   shall   be  stained  or  painted,  as  directed  by  BRA  Design  Department. 

4.  The  Contractor  will    remove  all   storm  windows  in  this  section  prior  to  applying 
the  primer  and/or  two  finish  coats   of  paint.     New  storm  windows  will   not  be 
installed  until   the  exterior  painting  of  the  house  is  complete. 

5.  Paint  on  new  storm  windows  shall   match  that  being  applied  to  the  main  walls  and 
trim. 

6.  All   exterior  paint  colors  will   be  selected  by  the  BRA  Design   Department. 
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Porch  Painting 

1.  The  front  porch  and  stairs  shall   be  painted  with  two  coats  of  non-lead  paint 
in  dry  weather. 

2.  The  side  porch  shall   be  painted  with  two  coats  of  non-lead  paint,   in  dry  weather. 
Porch  decks  shall   be  coated  with  cuprinol   or  other  acceptable  wood  preservative. 

Sidewalk 

1.  Install  a  new  4"  concrete  sidewalk  on  4"  of  compacted  gravel,  from  the  new 

steps  at  the  front  porch  to  the  public  sidewalk.  The  new  sidewalk  shall  be  36" 
wide  and  have  a  broom  finish. 

Shrubs 

1.     Remove  all   debris  from  front,   side,   and  rear  yards.     Install   loam,   fertilizer, 
grass  seed  and  shrubs  at  the  front  yard. 


i 
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SECTION  B     TECHNICAL  SPECIFICATIONS 

MASONRY 


1.  GENERAL: 

The  masonry  work  shall    include  the  furnishing  of  all   labor,  materials, 
services,   equipment,   and  appliances  to  comp-lete  the  masonry  work. 

2.  Handling  "and  Storaoe 

a.  All   mortar  materials  shall   be  stored  under  cover  in  a  dry  place. 

b.  All  masonry  units  shall   be  carefully  handled  and  stored  to 
prevent  chipping,   breakage  and  contact^with  the  ground. 

c.  Materials  shall   be  protected  with  suitable  clean  waterproof 
covers  and  stored  on  plank  platforms. 

3.  Materials 

a.  Special   units  shall   be  provided  as  necessary.     Units  shall   be 
aged  at  least  2S  days  before  being  used  in  the  work. 

b.  Clay  BrJck.     Face  brick  shall  match  existing  In  dimensions  and 
shall    conform  to  the  requirements  of  ASTM  Designation  C216-75a» 
Standard  Specifications  for  Facing  Brick   (made  from  clay  or  shale). 
Grade  SW»  Type  FBX  or  FBS,  as  selected  by  the  Authority;   and  bricks 
shall   not,   after  being  thoroughly  dried  and  then  immersed  in  water 
for  24  hours,   absorb  more  than  3  percent  of  their  weight. 

Slight  variations  and  irregularities  that  are  incidental    to  the 
process  of  manufacture  will   be  permissible;  but  defects  such  as   crack 
— wai'page,   stones  and  spalls  due  to  handling  shall   be  cause  for  rejecti 
if  such  defects  will   be  visible  when  laid  in  an  exposed  wall   or  if, 
in  the  opinion  of  the  Authority,   such  defects  would  affect  the  strengl 
or  serviceability  of  the  brickwork. 

c.  Cement  for  mortar  shall    be  Type  II  Portland  cement  conforming 
to  ASTM  Specification  CI 50- 75a. 

d.  Hydrated  Lime  shall   be  Type  S  conforming  to  ASTM  Specification 

C207-75. 

e.  Sand  shall    be  clean,   sharp,  masons  sand  conforming   to  ASTM 
Specification   144-75. 

f.  Water  shall    be  clean   and  free   from  oils,   acids,   alkalies  and 
injurious   Quantities  of  vegetable  matter  or  other  impurities. 
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g.     Joint  Reinforcing  shall    be  truss   type,   2  inches   less  than  the  thick- 
ness of  trie  wall    and  shall    be  "Sok-Trus",   9  gauge  mill   galvanized 
steal    (Class  3)   as  manufactured  by  A. A.   Wire  Products  Company, 
Our-O-Wall,   or  aooroved  equal. 

h.     iMortar  Admixture   for  exterior  masonry  shall    be  "Omicron"   as 

manufactured  by  the  Master  Builder  Conpany. 
»•    Masonry  Anchors.  Anchors  shall   be  Hohmann-Barnard  Corrugated  Wall 

Tie  #Cwt.   7/8"  x  7"  Galvanized  Steel     #18  Gauge,  Power  Driven. 

—  Hand  driven  Concrete  Nails  may  be  used  in  Lime 

Mortar. 

4.  Mortar 

a.  Masonry  Mortar  shall   be  Type  S  conforming  to  ASTM  Designation 
C270-73,  proportion  specification. 

b.  Brands  of  camentitious  materials  and  the  sourca  of  supply  of  sand 
shall   remain  the  same  throughout  the  entire  job. 

c.  Mortar  shall  be  freshly  mixed.     No  re tampering  will   be  allowed. 
The  ingredients  for  each  batch  shall   be  accurately  measured  and 
combined  in  the  proportions  specified;  all   parts  being  measured 
by  volume.  Mortar  shall   be  mixed  in  a  batch  mixer  or  by  hand  and 
shall   be  of  uniform  color  (as  approved  by  the  Authority)   and 
consistency.     Mixer  drums  shall   be  entirely  emptied  of  a  batch 
before  succeeding  batch  is  started. 

d.  Mortar  for  masonry  exposed  to  weather  shall   contain  a  water- 
reducing  plasticizing  admixture   (Omicron).     Admixture  to  be  used 
in  strict  accordance  with  the  manufacturer's  printed  inst7*uction. 

5.  General   Requirements 

a.  P  rotecti  on 

1.     At  the  end  of  each  day  or  shutdown  period,   the  top  of  partially 
completed  walls  exposed  to  the  elements  shall   be  kept  dry  by 
covering  with  a  waterproof  material  extending  at  least  Z  feet  down 
each  side  of  the  wall   and  secured  in  place. 

Z.     No  masonry  shall   be  laid  when   the  temperature  is   below  40  degrees  F 
unless  suitable  means  are  provided  to  heat  the  masonry  materials 
and  protect  the . comoleted  work   from   freezing.      If  heating   is 
required,   the  method  and  length  of  time  shall    be  in  accord  with 
good  established  practice. 

b.  Built-in-Work 

Supply   and   install    joint   reinforcing    for  brick  veneer,    concrete 
masonry  jni  t  wal  1  . 

c.  Cutti  na   And  Patchi  no 

Form  necessary  chases  and  do  all  cutting  and  oatching  in  masonry 
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d.  Jo1n-1nq   Of  Work 

Where  fresh  masonry  joins  masonry  that  is  partially  set  or  totally 
sat,  the  exposed  surface  of  the  ser  masonry  shall  be  cleaned, 
roughened  and  lightly  wetted  so  as  to  obtain  the  best  possible  bond 
witn  the  new  work.  All  loose  materials  shall  be  removed,  and 
reoointed  with  new  mortar. 

e.  Grades  And  Lines 

All   masonry  shall   be  laid  plumb,   level,   and  to  line.     Vertical 
joints  shall   be  in   line  and  of  uniform  thickness. 

f.  Scaffolding 

Provide  and  erect  safe  and  adequate  scaffolding  to  complete 
all  work  and  remove  upon  completion. 

g.  Jointing 

1.  When  the  mortar  has  become  thumbprint  hard,  all   exposed  joints 
shall   be  tooled  with  a  round  of  another  approved  jointer.     The 
jointer  shall   be  slightly  larger  than  the  width  of  the  mortar 
joint  so  that  a  complete  contact  is  made  along  the  edges  of  the 
units,  compressing  -and  sealing  the  surface  of  the  joint. 

2.  Joints  is  unexposed  spaces  shall  be  struck  flush,  leaving 
no  excess  mortar. 

3.  Completely  fill   with  mortar  the  space  between  new  brick  veneer 
and  the  concrete  masonry  unit  back-up  wall. 

.    Pointing  And  Cleaning 

1.  At  the  completion  of  the  work,  all   holes  or  defective  joints 
in  exposed  masonry  shall   be  pointed  out  and,  where  necessary, 
defective  joints  shall   be  cut  out  and  repointed. 

2.  Exposed  masonry  shall  be  protected  against  staining  from  wall 
covering  and  other  sources  and  excess  mortar  shall  be  removed 
from  the  surface  as  work  progresses. 

3.  At  the  completion  of  the  work,   all   exposed  masonry  shall    be 
throughly  cleaned. 

Workmanship 

a.     Setting  Blocks  And  Bricks 

Lay   brick   and  block  units   in   full    beds  of  mortar,   plumb,    level    and 
true   to   line,    in   running   bond   and  properly  jointed  with  other 
connecting  work. 
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Reinforcina 

1.     Joint  reinforcing  shall   be  placed  in  the  second  bed  joints 
of  concrete  masonry  units   and  in  every  second  horizontal 
joint   (16  inches   on  centers)   thereafter. 

Z.     Joint  reinforcing  shall    be   lapped  sufficiently  at  splices 
(16  inches  minimum)    to  ensure  continuity. 

Cutting 

All  cutting  of  masonry  shall  be  done  with  a  carborundum  saw. 


REPOINTING  OF  EXISTING  BRICK  MASONRY: 

1.  General 

a.  Repaint  all  defective  brick  masonT7  joints  of  the  existing 
foundation  wall   brickwork, -and  stone  work. 

b.  Defective  mortar  joints  above  specified  are  mortar  joints  in 
which. the  mortar  is   loose,  missing,  eroded,  or  powdered,  broken 
hollow,  unsound,   or  soft*     Joints  with  fine  hair  lines  and  fine 
shrinkage  cracks  that  are  othen^'sw  sound,   full,  and  solid,  wilT 
not  be  considered  as  defective,  unless  the  defect  is  such  as  to     . 
permit  the  entrance  of  moisture. 

2.  .  Materials 

a.  Portland  cement  shall   comply  with  ASTM  Specification  C150-76a. 

b.  Sand  shall   conform  to  ASTM-C33-74a,  except  that  all   shall   pass  a 
Ma.^-a-s4^v«-r-fT0t   less-  than  5  percent  shall   be  retained  on  a  No.    16 
sieve,  and  not  less  than  97  percent  shall   be  retained  on  a  No.   100 
sieve. 

c.  Pointing  mortar  for  masonry  shall  be  composed  of  one  part  Portland 
Cement,    three  parts  sand,   and  not  more  than  one- fifth  part  lime 
putty.     Mix  mortar  only  in  such  quantities  as  needed  for  immediate 
use;  no  mortar  in  which  initial   set  shall   have  coimienced.     Color 
mortar  to  match  the  present  sound  joints. 

d.  Pigments   for  coloring  mortar,    if  required,   shall    be  limeproof  mineral 
oxides   of  the  best  quality  and  high  purity,   finely  ground  and 
specially  prepared  for  such  use.     They  shall    be  accurately  measured 
and  thoroughly  mixed  with   each   batch  to  produce   a  uniform  color  throucr 
the  work   and  shall    be  used  only  in  such  quantity   as  will    give   the 
desired  color  tone  when    the  mortar  is   dry. 

3.  Workmanshi  a 

a.      Carefully  examine   all    joints   and  beds    in   the  masonry   soecified 

to  be  treated;  where  defective,    rake  out  joint  at   least    1/2   inch    ceeg 
qnd   as  much   as  may   be   necessarv  to   remove   all    loose   and  unsound  mcr~-. - 
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Workmanshio    (Con't) 

b.  Joints  shall   be  drenched  with  water  after  they  have  been   raked 
and  cleaned   (wetting  with  a  sponge  will    not  be  sufficient), 

and  reooint  solid  the  full    depth  of  raked  joim:.     The  repointed 
joints   shall    be  shaped,  with  shaping   tool    to  match   the  present 
adjacent  joints,   and  finished  with  a  hard  smooth  surface. 

c.  Pointing  shall   not  be  done  when  freezing  weather  or  rain   is 
to  -be  expected. 

-  d.     Take  precaution   against  dropping  or  smearing  painting  material. 
If  pointing  material    should  be  smeared  on  the  face  of  the 
masonry,  glass,   or  any  other  part  of  the  building,   immediately 
clean  off;  in  the  completed  work,   leave  no  pointing  material 
beyond  the  lines  of  the  joints.     Ensure  thorough  and  neat  work. 
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ROUGH   CARPENTRY   AND    FR;1MING 

1.        SCOPr 

A.       This   section   inclucas   all    7r=-inc  Lnc   rough   cs.rz^nzry ,    cc-pleta, 
as   specified   in  section   "Description  of  Work". 

Z.   APPLICABLE  DOCL'.'-'iNTS 

A.        me  following  specifications   and  standards  of  the  issues 

listed   in  this   paragraph   (including   the  addenda,   a.T.andr.ents 
and  errata   listed),    but  referred   to   nereinaftar  by  basic 
designation  only,   form  a  part  of  this   specification   to   the 
extent  required  by  the  references   thereto. 

(1)  Federal: 

FF-5-5q1c  Bolts,   Screw  lac 

FF-8-575C  Bolt,   hexagon  and  scuare 

FF-B-5SSC  (1)  Bolts,    toggle;   and  expansion  sleeve, 

screvs- 
FF-N-ia3c  Kails   (sniall)   and  tacics;   cut 

FF-fx-lGSb   (2)  Nails,  wire,   brads,   and  staples 

FF-S-325  (3)  Shield,   expansion;    nail   expansion; 

and  nail,   drive  screw   (devices, 

anchorfng,  mascnry) 
r'uM-L-751h  Lunser;   softwood 

UU-B-79Ca  "  Building  paper,   vegetable  fiber; 

(kraft,  waterproofed,  water  repellent 

and  fire  resistant) 

(2)  Other  Govsnnent  Docu.cents: 

PS   1-74  Construction  and   industrial    plywood 

PS  20-70  American-  Softwood  Lur.ber  Standard 

(3)  N'on-Governnrent: 

National    Forest  Products  Association  -  N'ational    Design 
Specification  for  Stress  Grade  Lu-ber  and   Its   Fastenincs 
1973   Edition. 

(4)  Ar.erican  Ply\vood  Association   (APA)    -   Plywood  Construction 
Guide,    latest  edition. 
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GENSR^L  REQUIREMENTS 

,  A.         Deiivary,   storage,  and  protection:     '.'aterials  shall  be  delivered 

10  the  site  in  an  uncamaced  condition,     f.'.aterials  shall  be  carefully 
stored  off  the  ground  to  provide  proper  ventilation,  drainage, .and 
protection  against  dampness.    Defective  and/or  damaged  materials 
shall  be  replaced  by  the  Contractor  at  no  expense  to  the  Authority. 
V/ork  damaged  or  exposed  by  the  removal  of  existing  work  shall 
be  repaired  with  nevj  materials  and  the  finish  shall  conform  to  the 
existing  adjoining  v.-ork.  ' 

a.         Grading: 

(1}        Lumber  -  each  piece  of  framing  and  board  lumber,  or  each 
bundle  of  small  pieces  of  lumber,  shall  be  identified  by  the 
grademark  of  a  recognizad.association  or  independent  in- 
spection agency  using  the  specific  grading  requirements- 
of  the  association  recognized  as  covering  the  species  used. 
Such  association  or  independent  inspection  agency  shall  be 
certified  by  the  Board  of  Review,  American  Lumber  Standards 
Comm-ittee,  to  grade  the  species  used. 

(2)        Plywood  -  Each  sheet  of  plywood  shall  bear  the  mark  of  a 
recognized  association  or  independent  inspection  agency 
that  maintains  continuing  control  over  the  quality  of  the  ply- 
wood.   The  mark  shall  identify  the  plywood  by  species  group 
or  identification  index,  glue  type,  grade,  and  compliance 
with  Product  Standard  PS  1 . 

C.  Sizes  of  lumber  shall  conform  to  Commercial  Standard  PS  20  or 
Specification  MM-L-7S1  for  dressed  sizes  of  yard  and  structural 
lumber.    All  lumber  shall  be  surfaced  four  sides.    Sizes  of  framTng 
lumber  and  board  lumber  specified  hereinafter  are  given  by  nominal 
size,  unless  otherwise  specified. 

D.  Moisture  content:    The  moisture  content  of  lumber  at  the  time  of 
delivery  to  the  job  site  shall  be  as  follows: 

(1)  Framing  lumber  2  inches  and  less  in  thickness:     19  percent 
maximum.  . 

(2)  Boards:     T9  percent  maximum. 

{3}        Framing  lumber  over  2  inches  thick:     25  percent  maximum. 
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Pr«sarvative  iraat/nent:     The  following  items  shall  be  preservative 

treated . 

(1)  Vi'ood  sills,  soles,  plates,  furring  and  sleepers  that  are 
less  than  24  inches  from  the  ground;    ail  wood  members  that 
are  set  into,  or  In  contact  with  concrete  or  masonry,  except 
plates  for  rafters  and  for  Joists  above  first  floor,  joists 
fire-cut  and  frames  into  masonry,  and  furring  on  interior 
concrete  or  masonry  wails  and  partitions. 

(2)  N'ailers,  edge  strips,  crickets,  crubs,  and  cants  for  roof 
decks. 

Preservative  shall  b«  pentachiorophenol  or  water-borne  salts  ACA, 
CCA  -Type  A,  CCA  -Type  B,  C2C  or  CuCZA  listed  in  Table  T  of 
AWPB  Standard  LP-2.    Lumber  and  woodwork  that  may  be  in  contact 
with  plaster  and  gypsum  board  shall  not  be  treated  with  oil-borne 
preservatives. 

(1)        Methods  of  treatment  -  The  following  methods  shall  be  used: 

(a)  Pressure  treatment  shall  be  in  accordance  with  the 
applicable  requirements  of- AWPB  Standards  LP-2, 
LP-3.  and.  LP-4. 

(b)  f^on~pressuri  or  vat  treatment  may  be  used  in  lieu  of 
pressure  treatment  for  material  one-inch  and  less  in 
nominal  thickness  [excluding  plywood]  ,  and  shall  be 
by  an  approved  vat  process  which  will  secure  complete 
penetration.  » 


4.  MATERIALS 


Stress-grade  lumber  shall  be  any  of  the  species  and  grades  listed 
in  the  National  Forest  Products  Association's  "National  Design  Speci- 
fication for  Stress  Crade  Lumber  and  Its  Fastenings"  that  have 
allowable  unit  stresses  equal  to,  or  greater  than   1200  psj  design  unif 
sfresses.    Sfreis-grade  lumber  shall  be  provided  for  all  beams,   loisfs,  rafrers, 
and  bearing  partifions. 

Non-stress  lumber  For  non-strucfural   framing,  bucks,  naiisrs,   can h  strips, 
etc.  shall   be  a  Sfandcrd  Grade  of  any  of  fhe  species  listed  In  the  National 
Forest  Products  Association's  "National  Design  Specification  For  Stress  Grace 
Lumber  and  Its  Fastenings".     Finger-jointed  lumber  shall  be  conslcsred  cs  a 
solid  piece  end  shell   be  graded  under  the  rules  applying  to  'umbar  without 

Finger  iclr.ts.     Lu.~ber  shall   be  morked  cs  Fingsr-jolnted  material  .     The  ouaiiry 

ot  rhe  ioint  shell   be  determined  under  the  certification  procedures  of  the 
grading  association. 
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C  Plywood  shall  confom  to  Product  Standard  PS-1.  All  plywood  shall 
bear  the  identification  of  an  aoproved  tasting  and  inspectTon  agen( 
as  to  type  and  grade,  species  of  veneer  or  identification  mdex,  a* 
product  stanaard  under  which  the  material  was  manufactured.  Plywofl 
materials  and  installation  shall  conform  to  the  applTcaDle_/eqin  ren 
of  the  APA  Plywood  Construction  Guide,  except  where  specincaily 
indicated  otherwisw  or  specified  otherwise  herein. 

1       Plywood  for  roof  and  mansard  sheathing  shall   be  Standard 

Grade  with  exterior  glue,   except  that  where  edges  or  underside 
are  exposed  to   the  weather,  plywood  shall   be  exterior  grade 
.  C-C.     Minimum  thickness  shall   be  1/2  inch  and  I denti n cation 
Index  shall   be  24/0  or  greater. 

D.  Building  paper  shall   conform  to  Specification  UU-B-790,  Type  I, 
Grade  0,  Style  1 . 

E.  Rough  hardware,  unless  otherwise  specified,  shall   be  of  the  type 
and  size  necessary  for  the  project  requirements.     Si  zes,   types, 
and  spacing  of  fastenings  of  manufactured  building  materials  shal  l- 
be  as  rectaninended  by  the  product  manufacturer  unless  otherwise 
indicated  or  specified.     Rough  hardware  exposed  to  the  weather,  or 
embedded  in,  or  in  contact  with  exterior  masonry,   concrete  walls 
or  slabs  shall   be  zinc  coated. 


5.      INSTALLATION 


A.     Framing  lumber  and  other  rough  carpentry  shall   be  fitted  closely, 
set  accurately  to  the  required  lines  and  levels,   and  shall   be 
secured  in  place  in  a  rigid  and  substantial  manner.     Framing  mem- 
bers shall   not  be  spliced  between  bearing  points.     Joists,   rafters, 
and  purlins,  shall   be  set  with  their  crown  edge  up.     Members  shall 
be  framed  for  the  passage  of  pipes,   conduits,   and  ducts;  structural 
members   shall   not  be  cut,   beared,  or  notched  for  the  passage  of 
pipes  or  conduits  without  prior  approval.     All  members  damaged 
by  such  cutting  or  boring  shall   be  reinforced  by  means  of  specially 
formed  and  approved  sheet  metal,  or  bar  steel   shapes,  or  removed 
and  provided  new,   as  directed.     All    framing  members  shall   be  provid: 
to  match  existing  framing  and  as  necessary  for  the  proper  comple- 
tion  of  the  work.      Spiking,   nailing,   and  bolting  shall   be  done   in   a. 
approved  manner;   spikes,  nails,   and  bolts  shall    be  of  the  proper  si 
and  care  shall    be   taken  so  as  not  to  split  the  members.     Members 
shall    be  drilled  accurately  for  bolting;  suitable  washers   shall    be 
provided  under  heads;   and  nuts  and  bolts  shall   be  drawn  up   tight. 
A  clearance  of  not   less   than  2  inches  shall   be  provided  between 
chimneys   and  wood   framing;   and  the  spaces  shall    be  filled  with  stri; 
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of  asbssios  board,  or  ocher  approved  noncombustible  material . 
Leveling  of  joists,   beams  and  girders     on  masonry  and  concrete 
shall   be  done  only  with  slate  or  steel   shims.     Shimming  will  not 
be  permitted  on  wood  or  metal  bea/-ings. 

(T)        SIHs  shall  be  set  level  and  square  and  shall  be  wedged* 
with  steel  or  slate  shims  and  pointed  or  grouted  with  1   lo 
3  non-shrinking  cement  mortar  to  provide  continuous  and 
solid  bearing.    Sizes  and  spacing  of  anchor  bol  1^  shall  be  not 
less  fhan  5/3  inch  diameter  and  not  less  than  24  inches  long^ 
and  shall  be  provided  at  all   corners  and  splices,  and  shall  be 
spaced  at  c  rpaximum  of  6  feet  on  centers  between  corner  bolts. 
At  least  two  bolts  shall  be  provided  for  each  sill  member.    Sills 
shall  be  \appsd  at  corners  and  splices,  and  shall  be  bolted  through 
the  lops,  or  the  ends  shall  be  butted  and  through- bolted  not  more 
than  6  Inches  irom  the  ends.    Bolts  In  exterior  walls  shall  be  zinc- 
coated. 


(2)        Anchors  in  masonry  -    Anchor  bolts  shall  be  embedded  not  less 
than  15  Inches  In  mosonry  unit  walls  and  shall  be  provided  with  a 
nut  and  a  2-Inch  diameter  washer  at  bottom  snd.    Bolts  shell  be 
fully  grouted  with  mortar. 


B.         Seams  and  girders  shall  bei  set  level,   in  alignment,  and  shall  be 

anchored  to  bearing  v^lls,  piers,  or  supports  with  U-shaped  steel 
strap  anchors.    Anchors  shall  be  embedded  in  concrete  or  masonry 
at  each  bearing  and  through- bolted  to  the  beams  or  girders  with 
not  less  than  two  bolts.      Strop  anchors  sholl  be  1/4  inch  thick  by  1-1/2 
Inches  wide,  and  the  bolts  shall  be  not  less  than  1/2  Inch  In  diameter, 
provided  with  plate  washers  under  heads  and  nuts.    Seams  and  girders  shell 


hove  8  Inches  minimum  tnd  beoring  on  walls  or  supports.     Beoms  and  girders, 
the  ends  of  which  are^  built  Into  walls,  shall  hove  a  1/2-Inch  clearance  at 
the  top,  snd  and  sides.    Joints  and  splices  shall  be  bolted  or  spiked  together 
and  shall  occur  over  bearings  only. 


C-        Joists  shall  be  of  the  sizes  and  spacing  to  match  existing  and  shall  be  set 
accurately  and  in  alignment.     Floor  and  ceiling  joists  shall  be  of 
uniform  width.    Joists  shall  have  full  bearing  on  sills,  plates, 
beams,  and  girders.    Laps  shall  occur  over  bearings  only  and  shall 
be  spiked.    Joists  of  insufficient  length  to  provide  a  12  inch  lap 
shall  be  butted  over  the  bearing,  and  shall  be  provided  with  wood 
scabs  2  inches  thick  by  depth  of  joists  by  24  inches  long,  or  l/U 
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inch  by  '-1/2  inch  msiai   =ir  =  ps  net  isss  the.-.  15  inches  icng, 
r.aiied  ic  each  joist  wilh  not  less  '.han  iv.'O  "10  penny  nsiis  or  ap- 
proved sheet  metal  connectors  instaHec  inaccorcancs  with  the  rr.an 
ufacturer's  reco.-nmendaticns.    Joists  built  into  masonry  shall  be 
provicec  with  a  beveled  fire  cut  so  that  the  top  of  the  joist  doss 
not  er.ter  the  •.vail  more  than  one  inch.    Joists  framing  Into  the  * 
si-ce  of  headers,  beams,  or  glrcars  shall  be  carried  on  metal  han- 
cers.  The  minimum  [olst  snd  bearing  sncll  -s  ^  inches,   ana  foists  bull}" 
inro  mcsonry  shci!   have  l/2lnch  minimum  ciecrancs  at  i"he  fop,  zr\d,  and 
sicas.    Joists  cpcrovsd  i"c  cs  norched  Tor  fhe  pcssoce  of  pipes  or  canduirs  : 
be  norched  in  the  er\d  one-fhird  of  the  span  only,  a  m.aximum  of  one-sixt: 

the  [oisr  capth.    Steei  foist  hangers  of  approved  siza  and  type  shaH  be 
orovided  to  receive  the  ends  of  all  frcmed  foists. 
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Bridging  shall  be  providsd  for  floor  and  calling  joists  and  for  rafters 
of  roofs  having  slopes  of  less  than  H  inches  in  '2  inches.     Bridging 
Shan   be  located  ^o  mcfch  existing  ana  as  ssecfrled  herein,     oridcing  shall 
be  provided  for  all  spans  greater  than  5  feet,  but  the  maximum  spac- 
ing between  rows  of  bridging  shall  not  exceed  3  feei.     Rows  o/  bridg- 
ing shall  be  uniform.     Metal  or  wood  cross-bridging  shall  be  pro- 
vided except  where  solid  bridging  is  required.      The  bottom  end  of 
cross-bridging  shall  not  be  nailed  until  the  subfloor  has  been  laid. 


(1] 


(2) 


Wood-cross  bridging  shall  be  not  lesrthan  1  by  3  inches. 
Wood  cross-bridging  shall  be  nailed  at  each  end  with  two  3- 
penny  nails. 

Metal  cross-bridging  shall  be  the  manufacturer's  standard 
product,  not  less  than  IS  gauge  before  forming  and  coating. 
Metal  bridging  shall  be  the  compression  type,  lodged  into  or 
nailed  to  the  wide  faces  of  opposite  joist  at  points  diagonally 
across  from  each  other  near  the  bottoms  and  tops  of. joists. 


E.         Subflooring: 


m 
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Wood  board  subflooring  shall  be  S/3"  Standard  Grade  Plywood 
End  joints  shall  be  cut  parallei  to  and  over  center  lines  of 
the  joists,  and  shall  be  staggered  so  that  those  joints  occurring 
on  the  samejoist  will  be  separated.    Flooring  shall  be  nailed 
at  each  bearing  with  3-penny  coated  common  nails  or  7-penny 
threaded  nails.    At  leas:  1/2  inch  dearance  shall  be  provided 
between  subflooring  and  masonry  walls. 

Plywood  subflooring  shall  be  applied  best  side  up,  with  the  " 
gram  of  outer  plies  at  righjjngles  to  joists.     £nd  joints  shall 
be  located  over  the  center  line  of  joists.    Plywood  panels  shall 
be  continuous  over  two-  or  more  spans. 


F.         Wall  framing: 


(n 


Studs  shall  be  selected  for  straightness,  and  set  plumb,  true 
and  ,n  alignment;   studs  shall  be  bridged  horizontally  to  match 
existing,   with  nominal  2  inch  thick  material  of  the  same  width 
as  studs;   the  bridging  shall  be  installed  flat.    Sizes  and  spacinq 
of  studs  to  match  existing.    Studs  shall  be  doubled  at  iambs  and 
heads  of  openings,  and  tripled  at  corners  to  form  corner  pbsts 
Corner  posts  shall  be  framed  to  receive  sheathing.    Qpeninqs    ' 
over  a  feet  fn  width  shall  be  trussed  over  or  a  header  of  suffi- 
cient depth  may  iy,  used.    Studs  shall  be  toe-nailed  to  sills  or 
sole  plates,   with  not  less  than  tv.-o  TC-cennv  nails  on  each  wide 
face    or  fastened  v.MLh  approved  metal  railing  clips  or  connecters 
Studs  abutting  concrete  or  masonry  walls  shall  be  anchored  there- 
to at  m,d-heicht  of  each  story  using  expansion  bolts  or  powder- 
actuated  drrve  stud? 
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(2)  P!at2S  for  walls  ar:^  partitions  shall  cs  of  the  same  v.-iiih  as 
the  studs  and  shall  Torm  continuous  horizontal  ties:  single 
plates  shalJ  be  spHcsc,  and  the  ends  of  double  plates  shall  bs 
staggered.  Sols  plates  shall  be  single,  nominally  '2  inches 
thick,  and  cap  or  top  plates  shall  be  doubled  in  walls  and 
bearing  partitions,  built  up  of  two  nominal  2  inch  thick  mem- 
bers. Top  plates  for  non-bearing  partitions  shall  be  single 
of  the  same  size  as  the  studs.  Lower  members  of  doubled  lop 
plates  and  single  top  plates  shall  be  nailed  to  each  stud  and 
corner  post  with  two  IS-pen'ny  nails.  The  upper  members 
with  1  O-penny  nails,  two  near  each  end  and  staggered  15 
inches;  nailed  through  the  subfloor  to  each  joist  and  header; 
nails  shall  be  staggered.  Plates  cut  for  the  passage  of  pipes 
or  ducts  shall  be  provided  with  steel  angle  as  a  tie  for  the 
plate  and  bearing  for  joist.  Sole  plates  or  v/alls  and  part/tions 
resting  on  concrete  floors  shall  be  secured  In  place  at  each 
end  and  at  intermediate  intervals  not  exceeding  S  feet  on  centa! 
with  bolts  into  inserts  or  expansion  shields,  or  secured  with 
powder-driven  pins  (studs)  of  suitable  and  approved  type 
and  size. 

(3)  Fire  stops  shall  be  provided  for  v/ood  framed  walls  and  parti- 
tions, and  for  furred  spaces  of  concrete  or  masonry  walls, 
at  each  floor  level,  and  at  the  ceiling  line  in  the  top  story. 
Where  fire  stops  are  not  automatically  provided  by  the  framing 
system  used,  they  shall  be  formed  qf  closely  fitted  wood  blocks 
of  nominal  2  inch  thick  material  of  the  same  width  as  the  studs 
or  joists,  as  the  case  requires.    Lightweight  concrete  units 
may  be  used  at  the  first  floor  level  to  serve  jointly  as  Tire- 
stopping  and  ratprooflng. 

iH)        Diagonal  bracing  shall  be  provided  at  all  external  corners 
and  internal  angles,  and  at  maximum  40  foot  centers  in  stud 
walls,  except  that  bracing  may  be  omitted  where  wocxd  sheath- 
ing is  used.     Bracing  not  indicated  otherwise  shall  be  of  1   by 
S  inch  material,  dapped  flush  into  the  exterior  face  of  studs. 
Bracing  shall  extend  from  top  plates  to  sill  at  an  angle  of 
approximately  ^5  degrees,  and  shall  be  double  nailed  at  each 
stud.    When  openings  occur  near  corners,  diagonal  knee 
braces  shall  be  provided,  they  shall  extend  from  the  corner 
post  above  headers  to  lop  plates,  and  from  below  window  sills 
10  the  main  sill.     Bracing  shall  be  faste.ned  at  each  bearing 
with  two  3-penny  nails. 
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CARPENTRY   AiVJD   MILLWORK 

1.  MATERIAL  and  SCOPE  OF  WORK:  Contractor  to  remove  all  non  bearing  partitions,  doors,  windows 
and  trim,  stairs,  beams,  posts  and  flooring  as  shown  on  plans.  Contractor  to  install,  floor  and  ceiling 
joists,  sub  and  finish  hardwood  flooring,  thresholds,  doors,  windows,  hardware,  window  and  door 
locks,  repair  or  replacement  of  stairs,  baseboards,  exterior  and  interior  trim,  kitchen  cabinets,  drop 
ceilings  and  ail  interior  framing,  paneling,  closets,  coat  poles,  furring,  shelving,  roof  joists  and 
sheathing  as  shown  or  specified. 

Contractor  to  furnish  all  labor,  material  and  equipment  necessary,  shown,  described  or  implied  on 
plans  for  carpentry,  drywall,  glass  and  glazing  for  windows  and  skylights. 

A.  Moisture  Content: 

(1.)  All  lumber  or  Miilwork  shall  be  kiln  dried  or  otherwise  seasoned,  to  a  moisture  content 

not  to  exceed  the  following: 

(a.)  Framing  Lumber:   19  Percent  at  time  of  installation, 

(b.)  Boards  wider  that  8":   15  Percent  at  time  of  installation, 

(c.)  Exterior  trim  and  Miilwork:   14  Percent- 

Id.)  Interior  trim,  Woodwork  and  Softwood  flooring:   10  Percent, 

(e.)  Hardwood  flooring:  9  Percent. 

B.  Protective  Treatment: 

(1.)  Framing  lumber  below  first  floor  level,  up  to  and  including  sill  plate,  joist,  header 

joist,  girders,  columns,  sole  plates,  sub  floor,  wood  sheathing,  exterior  stairs  and 
railings,  exterior  decks,  plates  or  sleepers  in  contact  with  concrete,  shall  be  pressure 
impregnated  to  prevent  attack  by  fungi  or  insects  in  strict  accordance  to  recommended 
practices  of  the  American  Wood  Preserver's  Association  and  the  latest  edition  of 
Fed«ral  Specifications  TT-W-571. 

(2.)  Protective   treatment   shall    be   as   manufactured    and    application    as  specified   by 

manufacturer. 

C.  Materials  to  be  Furnished  and   Installed: 

(1.)  Furnish   and   install   the  following   items   required  to  complete  the  Carpentry  and 

Miilwork. 

(a.)  Continuous  wood  nailers  for  attachment  of  flashing  and  other  items  of  roof 

areas  as  may  be  required  for  the  attachment  of  work  of  other  trades. 

(b.)  Wood  blocking  attached  to  or  imbedded  in  masonry,  concrete  and  finished 

surfaces  for.  attachment  of  other  materials  to  these  surfaces  as  required  by 
other  trades. 

(c.)  All  rough  hardware  such  as  nails,  screws,  bolts,  clips  and  other  related  items. 

(d.)  Cabinet  and  casework  hardware. 

(e.)  Wood   handrails. 

(f.)  Wood  baluster,   railings  and  stairs. 
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(h.)  Cabinets  and  casework  where  shown  on  the  drawings,  consisting  of  natur 

birch  veneer  plywood  edge  banded  in  solid  birch  for  ail  wood  expose' 
portions  of  cabinets  and  concealed  shelves,  solid  birch  front,  fir  plywoc 
tops  and  back  splashes  with  laminated  plastic,  vinyl  or  formica  tops  ar 
edge  bandings  and   clear  pine  bases. 

(i.)  Wood  framing,  clear  pine  shelving  and  clothes  poles  in  closets  and  whei 

indicated  on  the  drawings. 

(j.)  All    other   items   of  carpentry  or  millwork  and   related  work   inferred  < 

intended  to  make  the  work  of  this  section  complete. 

D.  Temporary   Braces: 

(1.)  The  Contractor  shall  provide  and  maintain  all  temporary  bracing  required  for  windo 

and  door  frames,  sills  and  other  work  required  and  wtiich  is  not  specified  as  beir 
provided  under  other  sections  of  the  specifications. 

E.  Workmanship  and  Quality  Standards:  1 

(1.)  Millwork  and  trim  shall  conform  to  design  and  detail  as  specified.  Where  practicabi 

work  shall  be  finished  and  assembled  at  the  mill. 

(2.)  All  millwork  and  trim  shall  be  finished  smooth  and  free  from  ail  machine  and  to< 

marks  that  will  show  through  the  finish.  Nails  used  to  fasten  painted  work  will  t 
set  to  receive  putty. 

(3.)  All  joints  will  be  tight  and  formed  to  conceal  shrinkage.  Miters  four  inches  or  moi 

from  heel  to  point  shall  be  glued. 

(4.)  Finish  shall  be  made  in  as  long  lengths  as  possible  and  jointed  where  only  soli 

fastenings  can  be  made. 

(5.)  No  interior  millwork  shall  be  delivered  until  all  wet  work  has  been  out  of  the  buiidir 

for  at  least  10  days.  Heat  shall  be  required,  in  cold  weather,  during  these  10  day 

(6.)  Running  finish  shall  have  a  minimum  of  splices  and  joints  and  where  such  splict 

and  joints  occur,  they  shall  be  fastened  securely,  and  all  exposed  surfaces  shall  fc 
smooth  continuous  planes. 
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(7.)  Reinforce  members  that  are  cut  for  passage  of  pipes,  conduits  and  ducts. 

(8.)  Install  grounds,  blocking,  nailers  and  supports  for  fixtures.  Use  2"  x  4"  solid  blockin 

under  edges  and  ends  of  plywood  subflooring  and  decking. 

F.      Framing: 

(1.)  Nail  sole  plates  to  concrete  with  masonry  nails  or  anchor  48"  maximum  on  center 

with  3/8"   round  bolts.  Set  sole  plates  on   15#  builder's  felt  paper. 

(2.)  Use  double  studs  at  sides  of  openings,  triple  at  corners.  Space  studs  not  more  thai 

16"  on  centers.     . 

(3.)  Use  two   (2"   X  6")   headers  over  openings  up  to  5'  of  clear  span.  Use  two  (2"  : 

8")   headers  from   5'  to   7'   of  clear  span.   Use  2"   x  10"  headers  from  7'  to  9'  a 
clear  span.   Use  2"   x   12"   headers  from  9'   to   11'   of  clear  span. 

(4.)  Brace  exterior  corners  with    1 "   x  4"    let  into  studs.   Bridge  joists  and  rafters  witi: 

1 "  X  3"  diagonal  bridging.  Drive  bottom  nails  after  subflooring  or  decking  has  beei 
laid.   Install   one  row  of  bridging  for  each  8'   or  fraction   of  span. 
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Framing   Lumber: 

A.  Grades  of  lumber  shall  conform  to  grading  rules  of  the  manufacturer's  association  under  whose 
rules  the  lumber  is  produced. 

B.  All  framing  lumber  shall   be  air  dried  and  well   seasoned. 

C.  Beams  and  girders  shall  be  "construction"  grade  Douglas  fir,  Eastern  hemlock,  or  spruce  unless 
otherwise  noted. 

D.  Floor  joists,  headers,  ceiling  joists,  and  rafters  shall  be  "standard"  grade  Douglas  fir.  Eastern 
hemlock,  or  spruce  unless  otherwise   noted. 

E.  Studding,  blocking,  bridging,  plates,  and  fire  stops,  shall  be  "utility"  grade  and  better  unless 
otherwise   noted. 

F.  Flooring  joists  to  be  set  on  sill  and/or  beams  bearing  at  least  3".  Spacing  of  joists  shall  not 
exceed  16"  on  center.  Allowable  spans  for  floor  joists  shall  not  exceed  FHA  minimum  property 
standards  or  Boston   Building  Code  standards. 

G.  Boards  for  wall  and  roof  sheathing  and  for  subflooring  and  other  uses  where  appearance  is 
not  a  factor  shall  be  1"  x  3"  "utility  grade  and  better  unless  othen/vise  noted.^  Nail  boards 
with  8d  common  nails  or  6d  threaded  nails,  providing  two  nails  in  4"  and  6"  boards  and 
threee  nails  in  8"   boards. 

Sheathing: 

A.  Plywood  for  wall  and  roof  sheathing  shall  be  not  less  than  1/2"  Douglas  fir  plywood  of  exterior 
or  structural  interior  type.  Installation  shall  be  with  outer  plies  at  right  angles  to  the  studs 
or  rafters. 

Set  horizontal   and  sloping  members  with  crown  side  up.  Set  vertical   members  plumb.  Cut 
framing  square  on  bearing  and  fit  closely. 

4.      Subflooring: 

A.  Plywood  for  subflooring  shall  be  not  less  than  5/8"  Douglas  fir  plywood  of  exterior  or  structural 
interior  type.  Installation  shall  be  with  outer  plies  at  right  angles  to  the  joist  or  subflooring. 

B.  Nail  plywood  subfloor  to  joist  at  each  bearing  with  8d  commond  or  6d  threaded  nails  spaced 
6"   on  center  along  all   edges  and   10"   on  center  along  intermediate  members.  ._ 

C.  Sub-flooring  shall  be:  3/4"  tongue  and  grooved  spruce  (maximum  8"  face)  or  3/4"  plywood 
construction   grade. 

Underlayment: 

A.  Underlayment  for  resilient  tile  floors  shall  be  1/4"  structural  grade,  interior  or  exterior  type 
Douglas  fir  or  1/4"  untempered  hard  board  placed  with  smooth  side  up  or  as  specified.  Nail 
underlayment  with  cement  coated  rosin  coated  or  ring  grooved  nails  placed  on  4"  on  center 
on  all  edges  and  over  the  face  of  each  piece. 

Stairs  and   Handrails: 

A.  Stair  carriages  shall  be  cut  from  minimum  2"  x  10"  framing  members,  three  per  stair  up  to 
three  rise  over  three  rise  no  more  than  13"  on  center.  Treads  for  basement  stairs  shall  be 
no  less  than  3/4"  hard  pine  or  fir.  Treads  for  other  interior  stairways  shall  be  3/4"  oak  or 
3/4"   hard  pine. 
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B.  Exterior  wood  steps  shall  be  Douglas  fir  "C"  grade  vertical  grain  3/4"  thick.  Risers  shall  b 
3/4"  thick.  3tair  carriages  shall  be  cut  from  minimum  2"  x  10"'s,  three  per  stair,  and  shai 
be  supported  on   concrete  footings. 

C.  Firestopping  shall   be  of  masonry   or  of  wood   not  less  than   1-1/2"   thick. 

D.  Install  wood  handrails  on  at  least  one  side  of  each  flight  of  stairs  exceeding  two  risers  am 
around  open  sides  of  all  stairs.  All  new  handrails  shall  be  of  pine,  solid  birch  or  oak  installe 
on   metal  wall   brackets  anchored  securely  to  wall   approximately  4'   on  centers. 

7.  Insulation  and  Siding: 

A.  Building  paper  and  felt  shall  weigh  approximately  fifteen  pounds  per  100  square  feet,  an 
shall  be  installed  in  accordance  with  manufacturer's  recommendations  under  all  exterior  finisi" 

B.  Insulation  shall  be  mineral  wool  batts,  fiberglass  batts,  or  aluminum  foil  and  shall  be  installe 
in  accordance  with  manufacturer's  recommendations  in  thicknesses  as  noted  in  Work  Writ 
Up. 

C.  Wood  shingles  shall  be  edge  grain  red  cedar  18"  or  24"  long  and  random  width.  Shingles  sha 
be   nailed   to   sheathing  with   corrosion   resistant  nails   of  sufficient  length  to  penetrate  th 
sheathing.   Nail  approximately   1 "  above  butt  line  of  following  course  and  use  two  nails  i 
each  shingle  up  to  8"  wide  and  three  nails  in  wider  shingles,  threades  nails  shall  be  used 
sheathing  is  plywood.  Maximum  exposure  7-1/2"  to  weather  for  18",  10"  to  weather  for  24' 

D.  Wood  bevel  siding  shall  be  1/2"  x  6"  applied  5"  maximum  to  the  weather  unless  otherwisi 
noted.  Wood  shall  be  vertical  grain  red  cedar,  Douglas  Fir,  or  hemlock  in  "C"  grade  or  bettef 
Siding  shall  be  nailed  to  each  stud  with  corrosion  resistant  nails  of  a  length  that  will  provic 
at  least  1"  of  penetration  into  the  stud.  Butt  joints  in  siding  shall  occur  over  studs  and  join- 
in  adjacent  pieces  shall  be  staggered.  Fit  siding  tightly  and  neatly  against  all  trim  and  moid 
Siding  when  no  comer  boards  are  used,  shall  be  mitered  neatly  at  all  comers. 

E.  Wood  vertical  siding  shall  be  3/4"  minimum  thickness  in  4",  6",  8",  or  10"  widths  as  specifiec 
Wood  shall  be  redwood  or  red  cedar,  in  A-Grade,  T  &  G.  Nail  siding  to  blocking  betwee 
studs  spaced  not  more  than  24"  on  center  with  corrosion  resistant  nails.  Nails  shall  be  Ion 
enough  to  penetrate  at  least  1"  into  blocking.  Siding  shall  be  nailed  twice  at  every  bearin 
and  nails  shall  be  well  set. 

F.  Cement  asbestos  siding  shall  conform  to  applicable  Federal  Specifications  and  shall  be  minimur 
1/8"  thick  X  8-3/4"  or  12"  width,  in  24"  or  48"  lengths.  Top  lap  shall  be  minimum  of  1' 
Installation  shall  be  in  accordance  with  manufacturer's  recommendations.  Color  and  textur 
shall  be  as  selected  by  owner. 

G.  Aluminum  siding  shall  conform  to  applicable  Federal  Specifications  in  alloy  and  thickness.  A 
siding  shall  be  formed  as  to  provide  interlocking  courses  and  all  required  accessories  shall  b 
furnished  with  the  siding.  Insulated  siding,  when  specified,  shall  be  composed  of  8"  aluminur 
lap  siding  laminated  to  rigid  insulating  core  board  with  structural  adhesives.  All  aluminum  sidin 
and  accessories  shall  be  installed  in  accordance  with  manufacturer's  instructions.  Aluminur 
nails  shall  be  used  throughout. 

8.  Exterior  Cornices  and  Trim:       (Unless  otherwise  specified) 

A.  Exterior  trim,  comer  boards,  and  cornices  shall  be  of  a  species  suitable  for  its  intended  use 
kiln  dried  #1  dimension,  free  from  tool  marks  and  other  objectionable  defects.  Cornices  ti 
be  repaired  shall  have  ail  rotted  or  deteriorated  parts  removed  and  replaced  with  new  part 
matching  original  work.  New  comices,  moldings,  and  exterior  shall  be  of  stock  material  unles 
otherwise  indicated  on  drawings  or  Work  Write   Up. 

B.  Wood  gutters  shall  be  #1  Douglas  Fir  3"  x  4"  or  4"  x  5"  or  as  specified  to  allow  prope: 
drainage  of   roof  area,   nailed   to  each   rafter  with  galvanized   nails. 
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}.      Windows:       (Unless  otherwise  specified) 

A.  Windows  shall  be  of  Kiln  dried  Ponderosa  pine  1-3/8"  minimum  thickness.  Frames,  sill,  sash, 
trim,  and  hardware  shall  match  existing  work  in  design  and  dimension  unless  otherwise  specified. 

B.  Set  up  window  units  to  include  sash,  frame,  sash  or  spring  balances,  jamb  liners,  and  exterior 
casings  completely  assembled.  Installation  of  window  unit  (after  opening  is  readied  with  proper 
studding  and  shimming)  shall  match  existing  areas,  both  exterior  and  interior.  Where  new  window 
does  not  fit  existing  opening,  enlarging  or  filling  of  spaces  shall  match  existing  finishes.  Slotted 
and  tenon  corner  joints  shall   be  pinned,  and  primed  before  installation. 

C.  Combination  storm  window  units  shall  be  of  clear  pine  1-1/8"  thick  or  of  aluminum  with 
interchangeable  glazed  and  screen  panels  as  specified   in.  Work  Write  Up. 

D.  Wood  blinds  and  shutters  shall  be  of  aluminum  or  clear  pine  1-1/8"  thick  of  design  as  shown 
on  drawings.  Stock  shutters  including  all  necessary  hardware  shall  be  used  unless  otherwise 
specified. 

E.  Screens  shall  be  aluminum  framed  half  screens  with  reinforced  corners  and  aluminum  wire 
of  colored  fiberglass  screen  cloth  as  specified.  All  operating  sash  to  be  weather  stripped  as 
specified. 

10.    Doors: 

A.  All  doors  shall  be  as  specified  on  plans  or  work  write  ups.  Door  frames  shall  be  of  clear  pine 
1-3/8"  or  1-3/4"  thick,  rabbetted  for  doors  and  screens.  Frames,  sill,  trim,  and  hardware  shall 
match  existing  work  in  design  and  dimension  unless  otherwise  specified.  When  "prehung"  stock 
door  units  are  specified,  the  term  shall  include  doors,  1-3/4"  minimum  thickness  for  exterior 
openings  and  1-3/8"  thick  (minimum)  for  interior  openings  all  necessary  hardware,  and 
preservative  treatment  for  exterior  units.  Glazing,  screen  and  storm  doors  shall  be  as  specified 
in  Work  Write  Up. 

B.  Transoms  and  sidelights  shall  be  of  clear  pine  1-3/8"  thick  glazed  with  single  strength  B  glass 
and  shall   match  existing  work   in  design  and  dimension  unless  otherwise  specified. 

C.  Combination  doors  shall  be  of  clear  pine  1-1/8"  thick  or  of  aluminum  with  interchangeable 
glazed  and   screen  panels  as  specified  in  Work  Write  Up. 

D.  Doors  shall  be  1-3/4"  minimum  thickness  for  exterior  openings  and  1-3/8"  minimum  thickness 
for  interior  or  as  specified  in  Work  Write  Up.  Woods  shall  be  Philippine  Mahogany,  birch, 
red  oak,  or  No.  1  Ponderosa  pine  as  specified  in  Work  Write  Up.  Doors  shall  be  of  stock 
sizes  and  design  unless  Work  Write  Up  calles  for  them  to  match  existing  doors  or  openings. 
Doors  where  required  by  the  Work  Write  Up  shall  be  taken  to  mean  installation  of  jamb, 
casing  (both  sides),  butt  hinges,  lock  set,  and  door;  and  any  required  repairs  to  the  adjoining 
surfaces.  All  woodwork  and  repaired  adjoining  surfaces  to  be  finished  as  per  Work  Write  Up. 
Where  one  hour  fire  doors  are  called  for,  solid  wood  flush  doors,  1-3/4"  thick  equipped  with 
self-closing  hardware  shall   be  used. 

E.  Where  specified,  remove  and  replace  exterior  basement  doors  and  frames.  Doors  are  to  be 
manufactured  same  as  front  exterior  solid  core  doors  with  self  closing  devices.  Replace  frames 
with  wood  blocking  of  the  proper  size  and  anchored  to  foundations  in  a  suitable  manner. 
All  exterior  lumber  in  contact  with  masonry  or  concrete  is  to  receive  a  pressure  preservation 
treatment  as  here  in  after  specified.  Provide  proper  hardware  for  hingeing  and  locking  these 
doors. 

F.  All  interior  and  exterior  doors  shall  be  promptly  and  securely  fitted  to  openings.  The  top 
and  bottom  edges  of  all  wood  doors  required  to  be  undercut  shall  receive  painter's  finish  after 
they   have   been   fitted   to   their  openings. 
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ROOFING   AND  SHEET  METAL 

1.  MATERIALS:  Roofing  materials  shall  equal  or  exceed  the  following  standards  and  shall  be  applie 
in  strict  accordance  with  the  manufacturer's  instructions.  Roofing  contractor  to  submit  samples  an 
application  method  for  approval  before  commencing  work.  Contractor  to  submit  color  samples  fc 
selection  by  owner.  All  materials  shall  also  comply  with  standard  specs  and  tests  of  the  America 
Society  for  Testing  Materials  current  standard. 

A.  ASPHALT  SHINGLES;  Roofing  shingles  shall  be  asphalt  impregnated  felt  coated  both  side 
and  mineral  granules  applied  over  the  side  exposed  to  the  weather.  Shingles  shall  be  thre 
tab,  self-sealing,  minimum  weight  of  235  lbs/square,  U.L.  Type  Class  "C"  laid  with  maximui 
exposure  of  5".     (Unless  other;vise  specified) 

B.  BUILT-UP  ROOF:  Where  built-up  roofs  are  required  roofing  contractor  shall  inspect  ail  surfacf 
before  commencing  work.  Roofing  over  acceptable  wood  decks  or  insulation  shall  equal  < 
exceed  the  following: 

(1.)  Layer    Rosin-sized   sheathing   paper.   3   Plies   (1    ply   No.   30   and   2   plies   No.   1J 

asphalt-saturated  felt  fully  imbedded  in  bitumens  applied  approximately  20  Ibs/squar 

C.  ASBESTOS  SHINGLES:  Shall  be  of  asbestos  cement  not  less  than   1/8"   thick. 

D.  SLATE  OR  CLAY  TILE  SHINGLES:  Where  exposed  shall  match  as  closely  as  possible  in  textui 
and  color. 

E.  ROLLED   ROOFING: 

(1.)  Rolled  roofing  shall  be  mineral  surfaced  (exposed  side),  asphalt  impregnated  roofir 

felt,  approximate  weight  90  lbs.  square,  U.L.  Type  Class  "C".  Underlayment,  nailin 
adhesives,  and  application  shall  be  according  to  manufacturer's  recommendation: 

(2.)  For  wood  decks  with  slopes  of  2"  to  4"  per  horizontal  foot,  roofing  shall  be  applies 

over  two  layers  of  No.  15  asphalt-saturated  felt  lapped  19"  and  exposed  17".  C 
slopes  greater  than  4"  per  horizontal  foot  apply  roofing  over  a  single  underlaymef 
of  No.   15  asphalt-saturated  felt,  with  all  edges  lapped  not  less  than  2". 

F.  METAL  ROOFING  AND  CORNICES  shall  be  repaired  with  metal  of  type  and  gauge  to  mate 
existing.  Where  exposed,  repaired  work  shall   be  painted  or  otherwise  treated  to  match  oli 

G.  NAILS:  Nails  shall  be  12  ga.,  3/8"  heads,  galvanized  roofing  nails  2"  long  for  use  over  existir 
materials  and   1-1/2"   long  for  new  construction. 

H.      INSTALLATION: 

(1.)  As  determined  by  the  plans  and  specifications,  existing  roofs  shall  be  restored  b 

one  of  the  following  methods: 

(a.)  Roofs  in  good  condition  shall  be  restored  by  replacing  missing  or  damage  3 

shingles  or  roofing,   matching  existing  materials. 

(b.)  Remove  ail   existing  roofing  and  felts  of  roof  in  poor  condition.  Remov 

and  replace  defective  or  rotted  sheathing.  Renail  loose  boards.  Wher 
existing  sheathing  has  been  applied  with  open  spacing  insert  wood  strip 
to   make  a  smooth  solid  deck.  . 

Remove  ail    loose  nails  before  applying  any  roofing   materials. 
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(c.)  New  roofing  shall   be   laid   over  existing  asphalt  rolled  roofings  only  if  in 

reasonably   good    condition.   Manufacturer's  recommendations  for  roofing 
shall   be  followed. 

FLASHING   and   GRAVEL  STOPS; 

A.  SCOPE  OF  WORK:  Apply  watertight  flashings  at  all  intersections  of  roof  with  vertical  surfaces, 
caves,  rake  edges,  chimneys,  roof  drains,  etc.  Extend  flashings  up  vertical  surfaces  at  least  6" 
and  horizontally  over  roof  surfaces  4"  minimum.  Metal  flashings  shall  be  of  corrosion  resistant 
metals  such  as  copper,  galvanized  metal,  lead  or  zinc,  installed  in  complete  accordance  with 
National   Association  of  Sheet  Metal   Contractors  Specifications. 

B.  FLASHINGS: 

(1.)  Copper   Flashing  shall   weigli   16  ounces  per  square  foot  unless  otherwise  specified. 

Copper  shall  be  lead  coated  both  sides  when  so  specified. 

(2.)  Aluminum   Flashing  shall   be  .020"   sheet  aluminum   unless  otherwise  specified. 

(3.)  Fabric   Flashing:    Flashing  for  built-up  roofs  shall   be:   Asphalt  Primer,   2   Plies  No. 

15  Asphalt-saturated  felt,   1    Ply   90#  mineral   surface  roofing  felt.  All  plies  set  in 
steep  asphalt  or  flashing  cement.  Top  nail  every   10"   o.c   minimum. 

(4.)  Plastic  Flashing  shall   be  a  non-reinforced   homogeneous  waterproofed  impermeable 

material    composed    of    elastomeric    substances    which    have    been    reduced    to    a 
thermoplastic  state  and  extruded  into  a  continuous  sheet  5  X  gauge  specified. 

(5.)  Galvanized  Metal  shall  be  16  or  20  gauge  as  specified. 

(a.)  Repairs  to  existing  flashings  shall  be  with  metal  of  type  and  gauge  to  match 

existing. 

(b.)  Dissimilar  metals  shall   be  protected  from  contact  with  each  other  by  a 

heavy  brush  coat  of  zinc  chromate  and  heavy  brush  coat  of  bituminous 
paint. 

(c.)  Aluminum  shall  be  protected  at  contact  with  masonry,  concrete  and  plaster 

by    a    heavy    brush    coat    of    alkaliresistant    bituminous    paint    or    clear 
Methacrylate  lacquer. 

C.  GRAVEL  STOPS: 

(1.)  Copper:    16  Ounces  cold   rolled  copper,   lead  coated  when  specified. 

(2.)  Aluminum:   .032"   or  extruded,  or  stock  design. 

(3.)  Zinc  Alloy:   .027  Cornice  temper  Zinc  Alloy. 

GUTTERS  AND   LEADERS: 

A.  Galvanized  Steel  shall  be  minimum  .026  gauge  low  carbon  galvanized  steel  including  all 
accessories  as  hangers,  hooks,  and  strainers.  Leader  3"  or  4"  round  or  rectangular,  corrugated 
including  all   accessories  or  as  specified. 

8.  Zinc  Alloy  shall  be  minimum  .027  gauge  with  hanger  spacing  up  to  18"  on  center.  Leader 
3"   or  4"    round   or  rectangular  corrugated   including  all   accessories  or  as   specified. 

C.  Aluminum  shall  be  .025  gauge,  leaders,  .025  gauge  3"  or  4"  round  or  rectangular  corrugated 
including  all   accessories  or  as  specified. 
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D.  Copper  shall  be  16  ounces  cold  roiled  copper,  lead  coated  when  so  specified.  Leaders  3"  \ 
4"   round  or  rectangular  corrugated   including  all   accessories  or  as  specified. 

E.  Wood   Gutters:  See  Carpentry  Section. 

F.  Skylights  shall  be  of  metal  and  wire  glass  or  metal  and  plastic  constructed  to  keep  water  oi 
and  flashing  water  tight  to  adjoining  work.  Skylights  shall  be  operable  or  with  built  in  exhau 
fan  when  so  specified. 

G.  Shower  Pan:   See  Plumbing  Section. 

H.  The  Contractor  shall,  when  installing  downspouts,  clean  the  existing  drains  and  tie  in  the  ne 
downspouts  to  the  drains. 

LAYING  and  WORKMANSHIP:  The  intent  of  this  specification  is  to  provide  a  completely  watertigi 
roof. 

A.  New   Installation:   Built-up   roofing  shall   be  specified  as  to   10,  15,  or  20  year  bonded  roo 

B.  Where  recoating  of  existing  roof  is  called  for  in  the  Work  Write  Up,  all  flashings  shall  be  checke 
out  and  made  watertight;  all  bubbles  in  existing  roof  shall  be  cut  out  and  secured  and 
least  one  coat  of  tar  or  asphalt  and  one  ply  of  saturated  felt  shall  be  applied. 

C.  All  shingled  roofs  shall  be  laid  in  strict  accordance  with  the  directions  and  specifications  ( 
the  manufacturer  of  the  shingles.  Where  repairs  to  existing  shingle  roofs  are  called  for,  a 
flashings  shall  be  checked  out  and  made  watertight,  defective  shingles  shall  be  removed  ar 
replaced.  All  work  shall  be  done  in  accordance  with  best  practices. 

GUARANTEES; 

A.  Where  the  Work  Write  Up  specifically  calls  for  a  surety  bond  guarantee  on  the  built  up  roofin 
the  Contractor  shall   issue  such  guarantee  for  period  as  specified. 

B.  The  CONTRACTOR  shall  furnish  the  OWNER  with  a  written  guarantee  to  the  effect  thi 
the  CONTRACTOR  will  repair  at  his  own  expense  any  leaks  or  other  defects  that  may  appe: 
in  his  work  and  make  good  any  damage  caused  by  these  leaks  or  defects. 
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PAINTING 

1.    :'''ATERIALS  and  SCOPE  OF  WGRK: 

A.     Al"!    labor,  materials,   eou'::ment  and  services   necessary  or  Incidental 
•to  comolerlng  al'    oa-'nf'nc,   are  to  be  comoleted  as   shown   or  Implied 
on  Dlans   and  soed  "■'' cat' ens  . 

3.     All   materials  'jsed  sha''    be  the  product  of  recognized  manufacturers. 

C.     AH   pa-int  and  other  --nish-'ng  materials  shall   be  of  good  quality 

and  as  manufactured  by  '•'artin-Senour,   Pittsburg  Plate  Glass,   Oupont, 
SheriTian-Wi  11 -i  ams  ,   3enja.'"'''n  Moore,   or  approved  equal. 

Q.     ATI  materials  shall   be  delivered  to  the  building  in  unopened  original 
containers  bearing  the  manufacturer's   labels. 

E.  All  materials  are  to  be  used  as  specified  by  the  manufacturer's   label 
directions. 

F.  Before  oroceedlno  with  painting,   color  samoTes  shall   be  shown  to 

tne  Boston   Recevel oomenr  At'thoritv  Urban  Design  Deoartment.for  their 
approval . 

2.  PROTECTION: 

A.  Furnish  and  lay  drop  cloths  at  all   areas  where  painting  and  finishing 
is  being  done. 

B.  Paint  shall  be  mixed  in  suitable  containers  and  all   necessary 
precautions  shall   be  taken  to  prevent  fire. 

3.  WORKMANSHIP: 

_         A.     Exterior  painting  shall   not  be  done  in  rainy,   dano,   or  frosty  weather 
or  until    the  sur-'^'ace  has   thoroughly  dried  from  the  effects   of  such 
weather. 

B..     Finished  work  shall   be  un1'*'orm,   of  approved,   color,   smooth,   and  free 
from  runs,   sags,  defective  brushing  and  rolling.     Edges   of  paint 
adjoining  other  mater-' als  or  colors  shall   be  sharp  and  clean. 

C.  Paint  aooli cation  sha"'";    consists  of  two  coats    (minimum)  on  old  work; 
three  coats  on  ?ew,   ro   a''   surfaces   and  visible  edges.     The  top  and 
bot~cm  edg-»s   o'^  "ew  coor-s   S'^aul    be  covered  with  a  minimLm  of  ore  coat. 

4.  SURFACE  .^REPARATION': 

A.      Exter-'or  wood  s^^a""""    be   '■'■'se  of  dirt  and   loose  or  oe9"'ino   oaint.      Knots 
and  sa"   S"-2u<s   'j''^^'   :^   :vvsr9d  w' th  a  t^-'n  coat  o*  s'''e'''ac.     N'a'''    ■^c' 

a^C     CJ'Z-'.  S     S^r.  ''"      2—     "■'"'=..        V^h     0''~~y     a'^*^'*     '■"'■ar-rnar     ^^S      ""S'^H      ann'-i^ 
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4.  •   SURFACE  PREPARATION:    (CON'T) 

B.     E;<ter1or  Masonry  shall    be  free  of  oil,  grease,   loose  or  peeling 
paint  or  other  foreign  .iiattar.     Defective  or  imoroper  previous 
coatings  must  be  removed  by  scraping.    .Surfaces  previously 
painted  with  water  emulsion,   or  water- thinned  finishes   should  be 
throughly  wire  brushed.     Masonry  cracks  shall   be  cleaned  out  and 
patched  with  mortar  similar  to  the.  original   surface  and 
uniformly  textured. 

C'    Efflorescense  shall   be  removed  by  scrubbing  affected  surfaces  with 
a  solution  of  muriatic  acid,   and  rinsed  with  clear  water  and  allowed 
to  dry  thoroughly. 

•   D.     Metal  surfaces  shall   be  absolutely  clean  and  dry,  free  from  wax, 

oil,  grease,  or  dried  soap  films.     Metal  surfaces  shall  be  thoroughly 
cleaned  with  sandpaper  or  steel  wool   and  thinner. 

E.     Plaster,  WalTboard,  Wood,   and  Masonr/:     All  oil,  grease,  or  loos-e 
foreign  matter  shall   be  removed.     Cracks  and  open  joints  shall   be 
ojt  out  and  properly  filled.     All   glossy  surfaces  shall  be  washed 
with  a  milk  alkaline  solution  and  rinsed  thonsughly.     All  loose, 
blistered,  or  otherwise  defective  paint  shall   be  removed  and  edges 
sanded  smooth.     Putty  or  spackle  all  nail  holes,  cracks,  and  other 
defects  after  prime  coat  has  dried. 

5.  COMPLETION:  | 

A.  At  the  completion  of  the  work,  all   paint  spots,  and  oil  or  grease 
stains  shall  be  removed  from  floors,  wailTs,  windows,  and  equipment,  . 
leaving  their  finishes  in  a  satisfactory  condition. 

B.  Contractor  shall   repaint  or  retouch  any  areas  which  have  been 
damaged  during  construction  work  or  do  not  comply  with  the 
requirements  of  the  specifications. 
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